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NOTICE  OF  PUBLIC  HEARING 
TO  CONSIDER  REVISION  OF 
SCHEDULE  OF  RATES  FOP 
FURNISHING  KETCH  HETCHY 
ELECTRIC  POWER  TO  PRIVATE 
CONSUMERS  AND  MUNICIPAL 
DEPARTMENTS . 


RICHARD  SKLAR 
GENERAL  MANAGER 


Notice  is  hereby  given  that  the  Public  Utilities 
Commission  of  the  City  and  County  of  San  Francisco  will 
conduct  a  public  hearing  on  Tuesday,  January  11,   1983,  at 
2:00  p.m.,   in  Room  282,  City  Hall,   San  Francisco, 
California,   to  consider  the  adoption  of  a  revised  schedule 
of  rates  to  be  charged  by  the  Public  Utilities  Commission 
for  furnishing  Hetch  Hetchy  electric  power  to  private  consumers 
and  municipal  departments  of  the  City  and  County  of 
San  Francisco,  without  discount  for  revenue  producing 
activities. 

All  interested  parties  are  invited  to  attend  the 
public  hearing  and  present  their  views. 

By  order  of  the  Public  Utilities  Commission. 


Romaine  A.  Boldridge 
Secretary 
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WATER  DEPARTMENT 


MINUTES 

PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 


Dianne  Feinstein 
Mayor 


Room  282,  City  Hall 
2:00  P.M. 
January  11,  1983 

C0r4MISSI0NERS 
H.  Welton  Flynn,  President 
Nancy  C.   Lenvin,  Vice  President 
Peter  McCrea 
John  M.  Sanger 
Thomas  Hsieh 


DEPARTMENTS 
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Water  Department 
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Management 

Administration 

Financial  Management 

Information  Systems 

Performance  Monitoring 
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Rudolf  Nothenberg 
GENERAL  MANAGER 

Romaine  A.  Boldridge 
SECRETARY 


83-001 


Call  to  Order:      2:08  P.M. 


Present:     President  H.  Welton  Flynn,  Vice  President     Nancy  Lenvin 
Commissioner  John  Sanger,  Commissioner  Thomas  Hsieh 

Commissioner  Peter  McCrea  arrived  at  2:27  P.M. 

The  minutes  of  the  regular  meeting  of  December  28,  1982  were 
approved.  '  w^^xe 

A  tape  of  the  meeting  is  on  file  in  the  office  of  the  Secretarv 
of  Public  Utilities  Commission.  Secretary 


RESOLUTION 
NO. 

On  motion  of  Lenvin,   seconded  by  Sanger, 
the  following  resolution  was  adopted; 

83-0002      A    Appointing  Howard  N.   Ellman  as  special  counsel  to 
assist  m  developing  a  proposed  lease  of  certain 
land  in  the  City  of  Millbrae,  compensation  not  to 
exceed  $8,000,  and  also  requesting  Mayor's  approval 
of  said  appointment. 

Votes:     Ayes  -  Flynn,  Lenvin,  Sanger,  Hsieh 

On  motion  of  Lenvin,   seconded  by  Hsieh, 
the  following  resolution  was  adopted: 

83-0003       H    Approving  a  revised  schedule  of  rates  for  the  disposal 
of  Hetch  Hetchy  Power  to  private  consumers  and 
municipal  departments  of  the  City  and  County  of 
San  Francisco,  without  discount  for  revenue 
producing  activities. 

Votes:     Ayes  -  Flynn,   Lenvin,  McCrea,   Sanger,  Hsieh 

On  motion  of  McCrea,   seconded  by  Hsieh, 
the  following  resolution  was  adopted: 

83-0004       E     Approving  a  Debit  Modification  in  the  amount  of 
$56,616  to  provide  funds  for  additional  work 
and  an  extension  of  time  as  set  forth  in  Modification 
of  Contract  No.    6A  to  Municipal  Railway  Contract  No. 
MR-676,   Furnish  and  Install  Train  Destination 
Sign  System,  by  Abbett  Electric  Corporation. 

Votes:     Ayes  -  Flynn,  Lenvin,  McCrea,  Sanger,  Hsieh 


83-002 


83-0005 


83-0001 


83-0006 


On  motion  of  McCrea,   seconded  by  Hsieh, 
the  following  resolution  was  adopted: 

E     Rejecting  all  bids  received  under  San  Francisco  Water 
Department  Contract  No.   1859,   Reroofing  San  Andreas 
Water  Filtration  Plant,  San  Mateo  County,  and 
authorizing  the  readvertisement  of  the  contract  under 
ban  Francisco  Water  Department  Contract  No.  1859R. 

Votes:     Ayes  -  Flynn ,  Lenvin,  McCrea,  Sanger,  Hsieh 

On  motion  of  McCrea,   seconded  by  Hsieh, 
the  following  resolution  was  adopted: 

A     Requesting  the  Controller  to  draw  warrants  in  payment 
$252]tlT  ^^^^"^^  Municipal  Railway,  totalling 

Votes:     Ayes  -  Flynn,  Lenvin,  McCrea,  Sanger,  Hsieh 

On  motion  of  Hsieh,   seconded  by  Sanger, 
the  following  resolution  was  adopted: 

Sr'nltch^'u^^^'T.^^^^"^^^"  Facilities  Maintenance  Pro- 

grams,  Hetch  Hetchy  Water  &  Power,   period  1983-84   -  1988-89. 

Votes:     Ayes  -  Flynn,   Lenvin,  McCrea,  Sanger,  Hsieh 


83-0007  H 


On  motion  of  McCrea,   seconded  by  Lenvin, 
the  following  resolution  was  adopted: 

Approving  the  acquisition  of  additional  land  adjacent 
to  Warnerville  Substation,  Stanislaus  County  for  the 
purpose  of  increasing  facilities  and  relocating 
Oakdale  headquarters,   and  authorizing  the  Director  of  Pro- 
same^        prepare  the  necessary  legislation  to  acquire 

Votes:     Ayes  -  Flynn,  Lenvin,  McCrea,  Sanger,  Hsieh 


On  motion  of  McCrea,   seconded  by  Hsieh, 
the  following  resolution  was  adopted: 

83-0008      W    Approving  of  a  certain  City  easement  under  the 

jurisdiction  of  the  San  Francisco  Water  Department 
to  be  quitclaimed,  and  following  determination 
by  the  Director  of  Property,   requesting  him  to 
prepare  the  necessary  legislation  for  the  adoption 
by  the  Board  of  Supervisors  to  consummate  the 
execution  of  a  quitclaim. 

Votes:     Ayes  -  Flynn,   Lenvin,  McCrea,   Sanger,  Hsieh 


83-003 


On  motion  of  McCrea,   seconded  by  Sanger, 
the  following  resolution  was  adopted: 

009       E     Approving  a  Debit  Modification  to  the  professional 
services  agreement  with  Louis  T.   Klauder  and 
Associates  in  the  amount  of  $20,000  to  provide  funds 
for  additional  work  and  authorizing  an  extension  of 
time  of  42  calendar  days  under  Municipal  Railway 
Contract  No.  MR-588  City,   Subway  Signal  System 
Design-Review  and  Acceptance. 

Votes:     Ayes  -  Flynn,  Lenvin,  McCrea,  Sanger,  Hsieh 


On  motion  of  McCrea,   seconded  by  Lenvin, 
the  following  resolution  was  adopted: 

E    Waiving  the  low  bidder's  failure  to  execute  a  bid 
bond  and  list  of  subcontractor's  licenses  and 
awarding  San  Francisco  Water  Department  Contract  No. 
1850R,  Suburban  Chemical  Storage  Facility,  San 
Mateo  County,   in  the  amount  of  $18,887.50  to  John 
Marsh  Engineering  and  Construction, 

Votes:     Ayes  -  Flynn,  Lenvin,  McCrea,   Sanger,  Hsieh 


On  motion  of  McCrea,   seconded  by  Hsieh, 
the  following  resolution  was  adopted: 

83-0011      E    Authorizing  the  Chief  Engineer  and  Deputy  General 

Manager  to  negotiate  a  professional  services  contract  with 
the  firm  of  PSG-Waters  Consultants  to  perform  an 
investigation  and  design  of  corrosion  protection 
system  for  the  San  Francisco  Water  Department 
pipelines  of  the  Peninsula  Division, 

Votes:     Ayes  -  Flynn,  Lenvin,  McCrea,   Sanger,  Hsieh 

On  motion  of  McCrea,   seconded  by  Lenvin, 
the  following  resolution  was  adopted: 

83-0012       F    Authorizing  the  Assistant  General  Manager,  Finance, 
Public  Utilities  Commission,  to  apply  for,  accept, 
and  expend  $3,590,000  of  Bridge  Toll  Net  Revenue 
funds  and/or  State  Transit  Assistance  and  other 
monies  allocated  by  MTC  for  regional  local  match 
for  the  purchase  of  110  forty-foot  diesel  buses  and 
55  articulated  diesel  coaches. 

Votes:     Ayes  -  Flynn,   Lenvin,   McCrea,   Sanger,  Hsieh 


On  motion  of  Sanger,    seconded  by  Lenvin, 
the  following  resolution  was  adopted: 

A     Appointing  James  B.   Hudak  to  serve  as  Alternate 
Trustee  on  the  Transport  Workers  Union  -  San 
Francisco  Municipal  Railway  Trust  Fund  Board  of 
Trustees . 

Votes:     Ayes  -  Flynn,   Lenvin,   McCrea,   Sanger,  Hsieh 


Copies  of  the  above  resolutions  are  on  file  in  the  office 
of  the  Secretary  of  the  Public  Utilities  Commission. 

83-004 


REPORT  OF   THE   GENERAL  MANAGER 


Mr.   Rudolf  Nothenberg  summarized  his  first  eleven  days  as  General 
Manager  of  Public  Utilities.     He  said  that  he  is  establishing 
relationships  with  members  of  the  Board  of  Supervisors,  other  Citv  de- 
newspaper;.  '^""""^  editorial'^boards  of  ?he  L^or^  ' 

*********** 

INTRODUCTION  OF  OLD  BUSINESS 

Commissioner  Sanger  requested  that  staff  submit  the  policy 

for''rLn?r^^''''^K^^^^  ""^^^^^  ^^^^^^  ^^^^^^  CoLission 

for  resolution  before  various  elements  of  the  design  are  finalized 

by  other  City  departments.  j-maiizea 

************ 

Commissioner  Sanger  requested  that  staff  recommend  a  policy 
statement  regarding  the  role  of  jitneys  as  supplementary  trans- 

Ihauta^t^lcT'^^t''^'  Lenvin  said  that  such  a  statement 

should  take  into  consideration  possible  State  deregulation  of 
other  common  carriers  and  a  mechanism  for  coordination  between 
this  Commission  and  the  Police  Commission.     It  was  agreed  that 
this  matter  would  be  calendared  for  March  22,  1983. 


************ 


Resolution  No.  83-0003-Revising  the  schedule  of  rates  for  fur- 
departLnts?'  ""'^'^  "°  ^"^^^^  consumers  and'^uniclpfr 

s^;terthaf  fh^'  ""^r"^  Manager,  Hetch  Hetchy  Water  and  Power, 
stated  that  this  rate  revision  will  transfer  most  City  revenue 
producing  activities  to  full  market  rates  for  power.  ^ 
Nothenberg  said  that  the  exceptions  are  those  City  agencies 
which  exist  on  special  funds  and  which  would  become  I  dra" 

Incr.t.tT  ^""'^        confronted  with  significant  cost 

1  iL- X  e a  s e s  • 

commissioner  Lenvin  expressed  concern  about  energy  conservation 
in  those  departments  which  would  continue  to  be  charged  the 
turlTu  nfT^-     ""r-  «°thenberg  said  that  he  would  have  the 
Bureau  of  Energy  Conservation  monitor  the  situation. 

n^^^.^K?"*"  opened  the  meeting  to  the  public.     There  were 

no  public  comments.  werii 


************ 


anrFaci?it?e;  "-°006-Approving  Hetch  Hetchy  Capital  Improvement  . 
ana  Facilities  Maintenance  Programs. 

Commissioner  Sanger  questioned  inclusion  of  the  Holm  Powerhouse-Pumpinq 
Station  and  Riyer  Flow  Deflector  Project  in  the  first  year's  "^^"^^'"^ 
o?  beneflw^oor^''^  program  prior  to  submission  to  the  Commission 
of  benefit/cost  information.     Mr.   Coffey  replied  that  this 
information  IS  being  prepared.     Commissioner  Sanger  requested  that 
for  no.'^^'^  1°^°^  project  include  the  statement:  ^Included 

tor  potential  financing  only.     Does  not  imply  approval  of  the 
proDect  by  the  Public  Utilities  Commission." 


83-005 


Regarding  Priority  No.    32,   Peak  Power  Facilities,  Commissioner 
Sanger  said  that  the  description  implies  that  decisions  have  already 
been  made  on  the  projects  which  are  under  environmental  review.  He 
requested  that  the  description  be  amended  to  refer  to  several 
alternative  projects  for  potential  power  generation. 

Regarding  the  Kirkwood  Powerhouse  Addition,  Priority  No.  1, 
Commissioner  Hsieh  requested  that  the  description  include  the 
fact  that  this  additional  unit  can  also  be  used  as  a  back  up  unit 
to  the  existing  two  units. 

******** 

REPORT  OF  THE  GENERAL  MANAGER  (continued) 

Mr.  Anson  Moran ,  Director  of  Budget  Analysis,   reported  that 
negotiations  with  the  Bay  Area  Rapid  Transit  District  (BART) 
regarding  acceptance  of  Municipal  Railway  Fast  Passes  on  BART  are 
not  progressing  satisfactorily. 

Mr.  Nothenberg  stated  that  while  he  believed  in  the  program,  he  was 
not  prepared  to  go  ahead  under  BART ' s  terms  which  would  result  in 
costs  in  excess  of  a  million  dollars  to  the  Municipal  Railway. 

Commissioner  Sanger  requested  that  the  General  Manager  inform  the 
Metropolitan  Transportation  Commission  that  negotiations  have  reached 
an  impasse  and  request  its  assistance  in  resolving  the  matter. 


THEREUPON  THE  MEETING  WAS  ADJOURNED:      3:48  P.M. 


ROMAINE  A.  BOLDRIDGE 
SECRETARY 


83-006 


PUBLIC  UTILITIES  COMMISSION 
CITY  AND   COUNTY   OF    SAN  FRANCISCO 


Resolution  No,  83-0001-MR 


1-11-83 


RESOLVED,    That  on  recciTinenc3ation  of  the  General  Manager  of  Public  Utilities 
The  General  Claims  Agent  thereof,  and  the  City  Attorney,  this  Ccranlssion  approved  and  hereby 
requests  the  Controller  to  allot  funds  and  to  draw  warrants  agaliist  such  funis  as  are  or  will 
be  available  in  payment  of  claims  against  the  Municipal  Railway: 


Claimant 


Acdt.  No. 
&  Prayer 


Non-Litigated  Settlements 


Type 


Accident 
Date 


PI/ 
PD 


Settlement 


None 

Litigated  Settlements 
Georgia  Bencharsky 


81B0336-3 
$50,000.00 


3-2 


8-17-81 


$  30,000.00 


Ferdinand  Casanas  aka  81T0096-1 
Ferdinand  P.  Casanas  $10,000.00 


10-1 


7-19-Bl 


3,900.00 


Charles  Dillard 


80S6109-1 
$100,000,00 


6-3+  9-12-80 


A($7,096.54) 
B($l, 153.46) 


8,250.00 


Yau  Tin  Lau 


81C0162-4 
$500,000.00 


1-3+  12-31-81 


A 


200,000.00 


Helena  Wheeler 


81T1075-1  1-7+ 
$125,000.00 


2-25-82 


7,000.00 


Judgment 

Robert  Henri 
and 

Robert  Henri  Travel, Ltd. 


81T0219-14  1-4  8-15-81)  B 
$25,000.00  ) 

81T0219-13         1-4  8-15-81)  B 
$6,400.00  ) 
{Includes  Costs  +  Interest) 


3,460.00 


$252,610.00 


Total  Settlements; 


(7) 


Index  560946     Sub-object  1450 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  thi 
Public  Utilities  Commission  at  its  meeting  of  January  11,  1983. 


^.  Bolhridge,  Secrtfba; 


ne  A 


ary 


1-11-83 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCIECO 


83-0002 

RESOLUTION  No  •_  


WHEREAS,  The  Water  Department  has  under  its 
jurisdiction  certain  land  in  the  City  of  Millbrae  and 
useful  for  Water  Department  purposes  and  at  the  same 
time  available  for  leasing  for  other  purposes,  and 

WHEREAS,  This  Commission  is  desirous  of  leasing 
said  land  to  a  developer  for  commercial  purposes,  and 

WHEREAS,  Special  counsel  should  be  appointed  for 
temporary  purposes  to  assist  in  developing  a  proposed 
lease,  NOW,   THEREFORE,    IT  IS 

RESOLVED,  Subject  to  approval  of  the  Mayor,  this 
Commission  appoints  HOWARD  N.  ELLMAN  as  special  counsel 
to  assist  in  developing  the  proposed  lease,  compensation 
not  to  exceed  $8,000.00,  and  it  is  further 

RESOLVED,  The  Secretary  is  directed,  pursuant  to 
Charter  Sec.  3.594,  to  send  a  letter  to  the  Mayor 
requesting  approval  of  said  appointment. 


2314C 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  Us  nueting  of  ^AM I «  P  Y    1  1  1983 


Secretary,  Public  Utilities  Commis0on 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.. 


WHEREAS,  Adoption  of  the  currently  effective  rate  schedules  in  the 
Hetch  Hetchy  service  area,  as  approved  by  the  California  Public  Utilities 
Commission,  with  appropriate  discounts  for  municipal  customers,  is  deemed  the 
best  method  of  establishing  competitive  rates  for  furnishing  Hetch  Hetchy  power 
to  private  consumers  and  municipal  departments  of  the  City  and  County  of  San 
Francisco;  NOW,  THEREFORE,  BE  IT 

RESOLVED,  That  pursuant  to  notice  of  intent  to  adopt  schedules  of  rates 
for  furnishing  Hetch  Hetchy  power  to  consumers  not  otherwise  covered  by  special 
rate  agreements  with  this  Commission,  heretofore  published  as  is  required  by  the 
Charter  of  the  City  and  County  of  San  Francisco,  and  pursuant  to  a  public  hearing 
conducted  in  compliance  with  the  aforesaid  notice,  the  following  schedules  entitled 
"Rate  Schedules  for  Furnishing  Hetch  Hetchy  Power  to  Private  Consumers  and  Municipal 
Departments  of  the  City  and  County  of  San  Francisco"  be  and  the  same  are  hereby 
adopted,   to  wit: 

1.  The  rate  schedules  adopted  are  those  authorized  by  the  State  of 
California  Public  Utilities  Commission  and  effective  October  20, 
1982,  as  follows: 

A-1,  A-12,  A-15,  A-21,  A~22,  A-23,  OL-1,  D-1,  LS-1,  LS-2,  LS-3, 
TC-1,  PA-1  and  S-1. 

2.  The  rate  schedules  shall  be  applied: 

a.  To  private  consumers  -  with  no  discount. 

b.  To  municipal  departments  of  the  City  and  County  of  San  Francisco 
(other  than  the  San  Francisco  Water  Department,  the  Clean  Water 
Program  (DPW) ,  the  San  Francisco  International  Airport,  and  the 
exceptions  noted  in  (c)  below)  -  with  discount  determined  by 
the  results  of  the  cost  of  service  study  for  fiscal  year  1978- 
79,  using  a  10  percent  rate  of  return  on  net  capital  investment. 


-  1  - 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No, 


To  the  following  separately  metered  municipal  activities  that 
receive  revenues  from  sources  other  than  the  general  fund  - 
with  no  discount: 

(1)  In  Fiscal  Year  1982-83 

(a)  Continuing  Accounts: 

Convention  Facilities  Management 

-  Moscone  Center 
Recreation  and  Park 

-  Candlestick  Park 

(b)  New  Account : 

Convention  Facilities  Management 

-  Civic  Auditorium  -  Brooks  Hall 

(2)  In  Fiscal  Year  1983-84 
(a)     Continuing  Accounts: 

Convention  Facilities  Management 

-  Civic  Auditorium  -  Brooks  Hall 

-  Moscone  Center 
Recreation  and  Park 

-  Candlestick  Park 


-  2  - 


FUfctLKC  uriLnbk:»  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


(b)     New  Accounts: 

Recreation  and  Park 

-  Yacht  Harbor 
Parking  Authority 
Public  Works 

-  Street  Repair 
Bridges 
Tunnels 

-  Underpass 

-  Traffic  Engineering 

-  Street  Planting 


3.     The  provisions  of  Special  Condition  8,  Rate  Schedules  A-21,  A-22 

and  A-23,  dealing  with  the  requirements  for  long-term  contracts 
shall  not  be  adopted. 

BE  IT  FURTHER  RESOLVED,  That  the  foregoing  rate  schedules  be  submitted 


to  the  Board  of  Supervisors  for  review,  as  required  by  Section  3.598  of  the  Charter, 
and  be  made  effective,  except  as  otherwise  provided,   to  both  private  consumers  and 
municipal  departments  of  the  City  and  County  of  San  Francisco,  beginning  with  the 
billing  month  of  March  1983  or  the  first  applicable  monthly  billing  period  following 
review  by  the  Board  of  Supervisors,  whichever  is  later. 


BE  IT  FURTHER  RESOLVED,  That  the  foregoing  rate  schedules  are  for  the 


purpose  of  maintaining  revenues  at  a  sufficient  level  to  meet  operating  expenses, 
including  employee  wage  rates  and  fringe  benefits  and  other  budgetary  requirements 
of  Hetch  Hetchy  Water  and  Power. 


-  3  - 


/  hgrtby  ctrtify  that  the  foregoing  resolution  was  adopted  by  the  Cifb/k 


■JANUARY  111983 


Utilities  Commisgion 


at  iu  meeting  of 


VHmesCo 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FHANCISCO 


RESOLUTION  No.  _-Jiih~0355 


the  Hetrh  HP^^^^^^^  certain  currently  effective  rate  schedules  in 

Utilit^P^  ro^^^^  service  areas,   as  approved  by  the  California  Public 

^n,ir.^^  ^  Commission,    is  deemed  the  best  method  of  establishing 
n?Tvatf  furnishing  Hetch  Hetchy  power  to  six  small 

?ountv  of  ^""^  ^°  municipal  departments  of  the  City  and 

County  of  San  Francisco  that  do  not  receive  discounts;  and 

bas"ed^  o^n^Vh.^^^^^^  ^""^  electric  energy  used  by  most  City  agencies  are 
Dased  on  the  cost  to  provide  this  service;  and 

^-u  ^A^7  agencies  have  budgeted  for  Hetch  Hetchy  power  for 

chanaefwIlTT  °"  assumption  that  the  proposed  r'lte 

changes  will  be  approved;   now,   therefore,   be  it 

^.■^I^^^^^^Z'   "^^.^^  P^^suant  to  notice  of  intent  to  adopt  schedules  of 
rates  for  furnishing  Hetch  Hetchy  power  to  consumers  not  otherwise 

K?""  u         special  agreements  with  this  Commission,  heretofore 
published  as  IS  required  by  the  Charter  of  the  City  and  County  of  San 

pursuant  to  a  public  hearing  conducted  in  compliance 
with  the  aforesaid  notice,   the  following  schedules  entitled  ^Rate 
rlltt      I  for  Furnishing  Hetch  Hetchy  Power  to  Private  Consumers  and 
Certain  Municipal  Departments  of  the  City  and  County  of  San  Francisco- 
be  and  the  same  are  hereby  adopted  to  wit: 

1.  The  rate  schedules  adopted  are  those  authorized  by  the  State  of 
■Tnon  Public  Utilities  Commission  and  effective  January  1, 
1989,   as  follows: 

A-1,    A-10,    A-15,    E-20,    LS-1,    LS-2,    LS-3,    TC-1   and  PA-1. 

2.  The  rate  schedules  shall  be  applied: 

a.  To  private  consumers  -  with  no  discount. 

b.  To  the  following  separately  metered  municipal  activities  - 
with  no  discount: 

(1)  Convention  Facilities  Management 

-  Civic  Auditorium  -  Brooks  Hall 

-  Moscone  Center 

(2)  Recreation  and  Park 

-  Candlestick  Park 

-  Yacht  Harbor 

(3)  Parking  Authority 

(4)  Public  Works 

-  Street  Repair 

-  Bridges 

-  Tunnels 

-  Underpass 

-  Traffic  Engineering 

-  Street  Planting 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  N  483-0004 


RESOLVED,  That  this  Commission  approves  a  Debit  Modifi- 
cation in  the  amount  of  $56,616  to  provide  funds  for  additional 
work  and  authorizes  an  extension  of  time  of  117  calendar  days, 
as  set  forth  in  Modification  of  Contract  No.  6A  to  Municipal 
Railway  Contract  No.  MR-676,  Furnish  and  Install  Train  Destination 
Sign  System,  by  Abbett  Electric  Corporation. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  JANUARY  111983 


^ry,  Utilities  Commissmn 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  NO, 


83^005 


WHEREAS,   On  December  16,   1982,   the  Public  Utilities 
Commission  received  bids  for  San  Francisco  Water  Department 
Contract  No.   1859,   Reroofing  San  Andreas  Water  Filtration 
Plant,  San  Mateo  County;  and 

WHEREAS,   The  low  bid  was  approximately  45%  above  the 
Engineer's  Estimate  and  exceeded  the  funds  available;  and 

WHEREAS,   It  has  been  recommended  that  the  contract 
be  readvertised  after  the  specifications  have  been  revised; 
now,   therefore  be  it 

RESOLVED,  That  this  Commission  hereby  rejects  all 
bids  received  for  San  Francisco  VJater  Department  Contract 
No,   1859,   Reroofing  San  Andreas  Water  Filtration  Plant, 
San  Mateo  County,  and  authorizes  readvertisement  of  the 
contract  under  San  Francisco  Water  Department  Contract  No. 
1859R. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

,.,     ,.    ,  JANUARY  1  1 1983 

at  tts  meeting  of  


Secretary,  Public  Utilities  Comrmssion 


hUtiLlC  UiiiLiiikiL;>  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


RESOLVED,  That  this  Commission  approves  the  Capital 
Improvement  and  Facilities  Maintenance  Programs  of  Hetch 
Hetchy  Water  and  Power  for  the  period  1983-84  through 
1988-89;   and,  be  it  further 

RESOLVED,  That  this  Commission  approves  the  amount 
of  $18,021,500.00  as  the  cost  of  these  programs  for 
Fiscal  Year  1983-84. 


i  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commissiori 

„.™„,./_  mv"''  1  1 1993 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No  83^0007 


RESOLVED,   That  this  Commission  approves  the 
purchase  of  additional  land  adjacent  to  Warnerville 
Substation,   Stanislaus  County,   as  shown  on  attached 
Drawing  No.  A-3115  for  the  purpose  of  increasing  faci- 
lities and  relocating  Oakdale  Headquarters;   and,  be  it 
further 

RESOLVED,   That  this  Commission  authorizes  the 
Director  of  Property  to  prepare  the  necessary  legisla- 
tion required  to  acquire  this  land. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  it,  meeting  of   JANU-^RY  111983 


Secretary,  Public  Utilities  Commission 


CITY  ANO  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No 


83-0008 


WHEREAS,   The  owner  of  the  property  known  as  the  lands 
of  Bailey  located  in  Fremont,  which  contains  an  existing  15' 
wide  City  easement  under  San  Francisco  Water  Department 
jurisdiction  has  requested  to  quitclaim  said  easement;  all 
as  shown  on  attached  drawing  marked  Exhibit  "A";  and 

WHEREAS,   Tne  San  Francisco  Water  Department  has 
reviewed  the  proposed  request  and  finds  the  easement  sur- 
plus to  the  department's  needs  and  recommends  that  a  quit- 
claim be  consummated;  and 

WHEREAS,   The  proposed  quitclaim  shall  be  made  subject 
to  a  consideration  to  be  determined  by  the  Director  of 
Property;   now,   therefore  be  it 

RESOLVED,   That  the  Commission  hereby  authorizes  the 
Director  of  Property  to  prepare  the  necessary  legislation 
for  adoption  by  the  Board  of  Supervisors  to  consummate  the 
execution  of  a  quitclaim. 


/  hereby  certify  that  the  foregoing  resolutton  was  adopted  by  the  Public  Utilities  Commission 
a,  Us  me..in,  of  JANUARY    1  1  1983 


Secretary,  Public  Utilities  Commission 


Lie  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OP  9AN  FRANCISCO 


RESOLUTION  No 


83-0009 


RESOLVED,  That  this  Commission  approves  a  Debit 
Modification  to  the  professional  services  agreement  with 
Louis  T.  Klauder  and  Associates  in  the  amount  of  $20,000 
to  provide  funds  for  additional  work  and  authorizes  an 
extension  of  time  of  42  calendar  days,  as  set  forth  in 
Modification  of  Contract  No.   1  to  Municipal  Railway  Contract 
No.  MR-588  City,  Subway  Signal  System  Design-Review  and 
Acceptance . 


1  h«rehy  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilitiw  Commission 

.    ,  JANUARY  1  11983 

at  Its  meeting  of  


Secretary.  Public  Utilities  Commis$ion 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No 


83^^^ in 


WHEREAS,  On  December  16,  1982,  bids  were  received 
for  San  Francisco  Water  Department  Contract  No.  1850R;  and 

WHEREAS,  On  December  16,  19  82,  the  third  bidder  by 
letter  protested  the  award  of  the  contract  to  the  low  bidder, 
John  Marsh  Engineering  and  Construction  due  to  failure  to  execute 
the  bid  bond  and  due  to  failure  to  indicate  the  license  numbers 
of  the  subcontractors  listed  on  page  9  of  the  documents  submitted 
with  the  bid;  and 

WHEREAS,  The  surety  company  on  the  bid  bond  has  expressed 
its  intent  by  separate  letter  to  honor  the  bid  bond  despite  the 
failure  of  the  low  bidder  to  execute  it;  and 

WHEREAS,  The  Utilities  General  Counsel  has  advised 
that  failure  to  execute  the  bid  bond  and  indicate  license  numbers 
of  the  subcontractors  are  technical  defects  which  the  Commission, 
at  its  discretion,  can  waive;  now,  therefore,  be  it 

RESOLVE,  That  this  Commission  hereby  waives  the  low 
bidder's  failure  to  execute  the  bid  bond  and  list  the  sub- 
contractor's licenses  as  technical  defects  and  hereby  awards 
San  Francisco  Water  Department  Contract  No.  1850R,  Suburban 
Chemical  Storage  Facility,  San  Mateo  County,  in  the  amount  of 
$18,887,50  to  John  Marsh  Engineering  and  Construction,  1215  Oilman 
Avenue,  San  Francisco,  California  9412  4,  as  the  lowest  regular  and 
responsible  bidder,  and  rejects  all  other  bids  for  this  work. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of    JANUARY  1  ]  198; 


Secretary,  Public  Utilities  CommiSion 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTfON  No 


WHEREAS,   This  Commission  by  Resolution  No.  82-0493, 
adopted  on  November  9,   1932,   authorized  uhe  Utilities 
Engineering  Bureau  to  select  and  recoirjnend  a  consulting 
firm  to  perform  an  investigation  and  design  of  corrosion 
protection  system  for  San  Francisco  Water  Department  pipe- 
lines of  the  Peninsula  Division;  and 

WHEREAS,  A  Request  For  Qualifications  was  distri- 
buted and  responded  to  by  six  firms;  and 

WHEREAS,  Proposals  were  requested  and  received  from 
four  firms  following  evaluation  of  the  State  of  Qualifica- 
tions; and 

W?:ereas,  After  thorough  evaluation  of  the  proposals 
and  oral  interview  of  the  four  firms,   it  is  recomjnended 
that  an  agreement  be  negotiated  with  the  firm  of  PSG-Waters 
Consultants  to  provide  the  required  professional  services; 
now,   therefore  be  it 

P^SOLVED,   That  this  Commission  hereby  authorizes 
the  Chief  Engineer  and  Deputy  General  Manager  to  negotiate 
a  professional  services  contract  with  the  firm  of  PSG-Waters 
Consultants  to  perform  the  required  engineering  services. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

lAMUflRY    1  1  1983 
at  its  meeting  of  JMINU^  i    i  i  w  ^ 


Secretary^  Public  Utilities  Commis. 


PUBLIC  UTILITIES  cUjvijVi.;3;>iON 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No 


83-^012 


WHEREAS;    the  Bridge  Toll  Net  Revenue  fund  makes  monies 
available  pursuant  to  AB664  for  allocation  to  public  entities 
operating  public  transportation  systems  in  the  MTC  region  (Streets 
and  Highways  Code  Section  30892)   to  improve  transbridge  trunk 
transit  service  and  terminals;  and 

WHEREAS,   the  Public  Utilities  Commission,  City  and  County 
of  San  Francisco,   is  an  eligible  claimant  for  Bridge  Toll  Net 
Revenue  funds  pursuant  to  Streets  and  Highways  Code  30892;  and 

WHEREAS,  MTC  in  its  Regional  Transit  Capital  Priorities  has 
programmed  the  use  of  Bridge  Toll  Net  Revenue  funds,   State  Transit 
Assistance  funds  and  other  regional  revenues  as  local  match  for 
high  priority  transit  projects;  and 

WHEREAS,   the  Bridge  Toll  Net  Revenue  funds  will  be  used  by 
the  Public  Utilities  Commission,  City  and  County  of  San  Francisco 
to  provide  local  match  for  federal  funding  for  the  purchase  of 
110  forty-foot  diesel  buses  and  55  articulated  diesel  coaches; 
now,   therefore  be  it 

RESOLVED,   that  the  Assistant  General  Manager  of  Finance, 
Public  Utilities  Commission  is  authorized  to  apply  for,  accept, 
and  expend  $3,590,000  of  Bridge  Toll  Net  Revenue  funds  and/or 
State  Transit  Assistance  and  other  monies  allocated  by  MTC  for 
regional  local  match  for  the  purchase  of  110  forty-foot  diesel 
buses  and  55  articulated  diesel  coaches;  and  be  it  further 

RESOLVED,  that  the  Assistant  General  Manager  of  Finance, 
Public  Utilities  Commission  is  authorized  to  furnish  whatever 
additional  information  may  be  required  by  MTC  with  respect  to 
this  request. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  


Secretary,  Public  Utilities  Commissi 


PUBLIC  UTILITIES  COMMISSION 

CITY  ANO  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  Nq  83 


WHEREAS,  Gregoire  A.  Calegari  has  resigned  as  Alternate 
Trustee  from  the  Transport  Workers  Union  -  San  Francisco 
Municipal  Railway  Trust  Fund  Board  of  Trustees;   now,  therefore, 
be  it 

RESOLVED,   That  this  Commission  hereby  appoints  James  B. 
Hudak  to  serve  as  Alternate  Trustee  on  the  Transport  Workers 
Union  -  San  Francisco  Municipal  Railway  Trust  Fund  Board  of 
Trustees . 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  i*s  meeting  of  

 JANUARY  1  1  1983 


^^Secretary,  ruhlic  VtiUties  Comnmtton' 


PUBLIC  UTILfTIES  COMMISSIUN  . 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

SAN  FRANCISCO 

DIANNE  FEINSTEIN.  Mayor  MUNICIPAL  RAILWAY 

RICHARD  SKLAR.  General  Manager  1983    I^H  r\ 

UTILITIES  ENGINEERING  BUREAU 

SAN  FRANCISCO 

ORAL  MOORE,  Chiel  Engineer  and  Depury  General  Manager  WATER  DEPARTMENT 


Ik 


METCM  HETCHY 
WATER  AND  POWER 


January  3,  1983 
MEMORANDUM 

TO:  Members,  Public  Utilitiee  Commission 

Commissioner  H.  Welton  Flynn,  President 
Commissioner  Nancy  C.  Lenvin,  Vice  President 
Conanissioner  Peter  McCrea 
Commissioner  John  M.  Sanger 
Commissioner  Thomas  Heieh 

FROM:  Oral  L.  Moore 

SUBJECT:      Authorization  of  Contract  Modifications 


By  PUC  Resolution  81-0101,  dated  March  10,  1981,  the  Commission  delegated 
to  the  General  Manager  of  Public  Utilities  and/or  the  Deputy  General 
Manager  and  Chief  Engineer  authority  to  execute  construction  contract 
modifications  in  amounts  up  to  $50,000  or  lOX  of  original  contract  and  to 
report  quarterly  all  contract  modifications  so  authorized. 

Summarized  below  are  all  contract  modifications  authorized  during  the 
period  October  1  -  December  31,  1982. 

HH-651         Reconstruct  Trolley  Coach  Overhead,  Various  Locations,  Contract 
No.  2. 

Contract  Modification  No.  1  $23,625.     (3. OX  of  Contract) 

Perform  extra  work  to  modify  the  Overhead  Construction  at  16th 
and  Bryant  Streets, 

HH-677R       No.  24  Divisadero  Electrification  Project,  Jackson  Street  to 
26th  Street,  Trolley  Overhead  Construction. 

Contract  Modification  No.  2  $  7,595.     (0.2%  of  Contract) 

Provide  stubs  for  future  streetlight  extensions  on  all  davit 
poles  installed  under  this  contract. 


693  Vermont  Street,  San  Francisco,  California  94107 


Memorandum  -2- 
TO:    Members »  Public  Utilities  Commission 


January  3,  1983 


EH-683         San  Joaquin  Pipeline  No.  1  and  2,  Raise  Valve  Boxes. 

Contract  Modification  No.  1  $  1,593.     (6.7Z  of  Contract) 

Raise  one  additional  Valve  Box  including  steps  and  frames. 

MR-68A         Cable  Carbarn  and  Surrounding  Trackway  . 

Contract  Modification  No.  1  $26,690.     (0.152  of  Contract) 

Contractor  to  dismantle  and  remove  from  the  Cable  Carbarn  the 
winding  machinery  equipment  which  must  be  removed  prior  to 
Contractor's  demolition  operations. 

MF-816         ForBflt  Hill  Station  Improvements,  Phase  B 

Contract  Modification  No.  1  $  2,103.     (0.032  of  Contract) 

Construct  four  curb  cuts  and  handicap  ramps. 


MJN:fd 

cc:  RNothenberg 
OLMoore 

RABoldridge  (PUC) 
MJNaito 
File-UEB 
Lib  File 


UTILITIES  ENGINEERING  BUREAU 


TO:  LOUISE  STOLL 

THROUGH: 

FROM;         G.    P.  CAUTHEN 


DATE,       January  15,   19  83 

SUBJECT:    UMTA  Quarterly  Reports 
for  period  October  1 
to  December  31,  1982 


Enclosure:      (1)     One  copy  each  of  following  UEB  Quarterly 

Reports  to  UMTA  for  the  period  October  1 
through  December  31,  1982: 

Project  no.  CA-03-0056  Power  Improvement  Program 

Project  No.   CA-03-0130  Trolley  Coach  Overhead 
Program 

Project  No.  CA-03-0222  Cable  Car  Reconstruction 
and  Improvement  Program 

Project  No.  CA-03-0235  Miscellaneous 
Improvement  Program 

Project  No.  CA-03-0253  Reconstruction  of  Geneva 
Rail  Facility 

1.  The  subject  reports  prepared  by  the  UEB  Project  Management 
Division  are  provided  as  enclosure   (1).     Please  note  that 
item  H.    30.02.00  Purchase  and  Install  ADP  Hardware  and 
Software  under  CA-03-0235  has  been  left  for  the  Bureau  of 
Finance  to  report. 

2.  The  subject  reports  for: 

Project  CA-03-0043  Transit  Improvement  Program 
Project  CA-03-0078  System  Improvement  Program 
are  being  fonvarded  separately  by  our  Engineering  Services  Division. 


Enc. 

irJ'LOtkl 

cc :     OLMoore  RLStein     w/enc . 

PTMatsumura     w/enc.  LPio  w/enc. 

GPCauthen     w/enc .  HNott    w/enc . 

PJPhillips    w/enc.  LOlivari  w/enc. 

TA^lullaney    w/enc .  AMitchner    w/enc . 

EivlHintze     w/enc.  UEB  File  w/enc. 

c    r  Lib.  File 

San  Franc.sco  Hetch  Hetchy 

Water  Department  Water  and  Power 


San  Francisco 
Municipal  Railway 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 
PUBLIC  UTILTIES  COMMISSION 
UTILITIES  ENGINEERING  BUREAU 


POWER  IMPROVEMENT  PROGRAM 
FOR 

SAN  FRANCISCO  MUNICIPAL  RAILWAY 

Project  No.  CA-03-0056 

QUARTERLY  PROGRAM  REPORT  TO 
URBAN  MASS  TRANSPORTATION  ADMINISTRATION 

October  -  December,  1982 


Summary :    Activity  occurred  in  seven  projects  this  quarter: 

Purchase  and  Install  Rectifiers  and  Related 
Switchgear  for  Substations 

Purchase  and  Install  Rectifiers  and  Related 
Switchgear  for  Substations 

Furnish  and  Install  Feeders  for  Trolley  Coach  Lines 

Furnish  and  Install  Feeders  and  Trolley  Wire  for 
Streetcar  Lines 

Purchase  and  Install  Substation  Supervisory  Control 
System 

Real  Estate  Acquisition  for  Substations 
Real  Estate  Acquisition  for  Substations 


Problems  and  Issues:     See  III  C.   10.12.00  (HH-629). 


III.       Project  Progress: 

A.     10.02.00      Purchase  and  Install  Rectifiers  and  Related  Switch- 
gear  for  Substations 

PUC  550        Station  F 

Construction  work  continued  at  Station  F.  Equipment  installation 
and  related  work.    Work  is  substantially  completed. 


A.  10.02.00 

B.  30.02.00 

C.  10.12.00 

D.  15.12.00 

E.  30.02.00 

F.  10.06.00 

G.  30.06.00 


CA-03-0056  QUARTERLY  PROGRAM  REPORT 
Page-2- 


Contractor:     Abbett  Electric,  Contract  No.  HH-6A3. 

Equip.  Vendor:     English  Electric  Corp..  Contract  Proposal  No.  79^. 

The  sales  agreement  with  the  Pacific  Gas  and  Electric  Company 
relative  to  the  acquisition  of  existing  electrical  equipment  at 
Station  F  was  approved  by  UMTA  and  the  City  Board  of  Supervisors 
and  is  awaiting  final  approval  by  the  California  Public  Utilities 
Commission. 

^'     30.02.00      Purchase  and  Install  Rectifiers  and  Related  Switch- 
gear  for  Substations 


PUC  555        Stations  E  &  N 


Construction  work  continued  at  Stations  E  and  N.  Equipment 
installation  and  related  work.     Work  is  substantially  completed 
at  Station  E  and  85%  completed  at  Station  N. 

Contractors:     COVCO  Corp.   (Station  E).  Contract  No.  HH-644. 

Amelco  Electric  (Station  N),  Contract  No.  HH-642. 

Equip.  Vendor:     English  Electric  Corp.,  Contract  Proposal  Ho.  794, 

The  sales  agreement  with  the  Pacific  Gas  and  Electric  Company 
relative  to  the  acquisition  of  existing  electrical  equipment  at 
Stations  E  and  N  was  approved  by  UMTA  and  the  City  Board  of 
Supervisors  and  is  awaiting  final  approval  by  the  California 
Public  Utilities  Commission. 

^'     ^0- 12.00      Furnish  and  Install  Feeders  for  Trolley  Coach  Lines 

PUC  530        Furnish  and  Install  Feeders  -  Remainder  of  Trolley 
Coach  Area. 


Construction  work  continued  on  furnishing  and  installing 
sectionalizing  switches  to  interconnect  feeder  circuits  i 


feeder 

    from 

adjacent  substations.     Work  is  70Z  completed. 


Construction  work  on  Columbus  and  Van  Ness  Avenues,  North  Point, 
Stockton  and  Union  Streets  -  underground  transit  power  facilities 
and  related  work  was  suspended  temporarily.     Work  is  802  completed. 
Unforeseen  conditions  would  have  caused  the  total  contract  cost 
to  exceed   10%  overrun  if  completed.     Work  stopped  and  contract 
re-evaluated.     Modification  of  contract  was  processed  to  limit 
remaining  work  to  10%  overrun.    Work  will  resume  after  January  3, 
1983.     Work  deleted  from  this  contract  will  be  done  under  a 


CA-O-J-OOSe  QUARTERLY  PROGRAM  REPORT 
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future  contract. 

Contractors:     Kingston  Contracting  Inc.,  Contract  No.  HH-575. 
Abbett  Electric,  Contract  No.  HH-629. 

D.  15.12.00      Furnish  and  Install  Feeders  and  Trolley  Wire  for 

Streetcar  Lines 

PUC  240        Furnish  and  Install  Feeders  -  Surface  Streetcar  Lines, 

Feeder  Sectionalizing  Switches.     (See  C. 10. 12.00  PUC  530  HH-575) 
Contractor :     Kingston  Contracting ,  Inc , 

E.  30.02.00      Purchase  and  Install  Substation  Supervisory  Control 

Sy  8 1  era 

PUC  180        Contract  Proposal  No.  219 

The  Transit  Power  Supervisory  Control  System  was  placed  in  operation 
on  Dececiber  11,   1981  and  completed  the  six  month  test  period  at 
the  end  of  June,  1982. 

The  logging  subsystem  did  not  pass  the  test  for  maximum  number 
of  outages.     The  Contractor  has  been  working  to  modify  the 
equipment  to  produce  the  specified  results,  and  the  system  per- 
formed properly  in  December.     The  contract  will  be  completed 
in  January,  1983. 

Contractor:     Sangarao  Weston  Co. 
f .     10.06.00      Real  Estate  Acquisitions  for  Substations 

PUC  560        Station  F. 
G.     30.06.00      Real  Estate  Acquisitions  for  Substations 

PUC  565        Station  N. 

The  acquisition  of  existing  land  and  buildings  from  the  Pacific 
Gas  and  Electric  Company  is  proceeding  through  escrow  and  title 
transfer  should  be  completed  in  January,  1983. 


IV.        Budget  Summary 

(To  be  supplied  by  Bureau  of  Finance) 


CITY  AND  COUNTY  OF  SAII  FRAxSCISCO 
PUBLIC  UTILITIES  COMMISSION 
UTILITIES  ENGINEERING  BUREAU 

TROLLEY  COACH  OVERHEAD  PROGRAl'I 
FOR 

SAN  FRANCISCO  MUNICIPAL  RAILWAY 

PROJECT  NO.  CA-03-0180 

QUARTERLY  PROGRAM  REPORT  TO 
URBAN  MASS  TRANSPORTATION  ADrilNISTRATION 

October-December,  1982 

I.     Summary :     Activity  occurred  in  two  projects  this  quarter: 

A.  15.02.08    Trolley  Coach  Overnead  Construction 

B.  15.15.02    Force  Account-Engineering  and  Design 

II.     Problems  and  Issues:     No  Significant  difficulties  were  encountered 
during  this  quarter. 

As  stated  last  quarter,  now  that  the  decision  has  been  made  to  continue 
to  utilize  the  rigid  type  overhead  system,  while  incorporating  some  of 
the  beneficial  features  of  the  other  types  of  overnead  systems,  we  are 
proceeding  with  the  work  on  the  rehabilitation  contracts. 

III.     Project  Progress: 

A.     Reconstruct  Trolley  Coach  Overhead,  Various  Locations. 

The  major  emphasis  of  work  under  this  portion  of  the  program  continues 
to  be  the  preparation  of  plans  and  specifications  and  construction 
for  the  reconstruction  of  the  special  work  intersections  and  the 
needed  portions  of  the  facilities  between  such  special  work. 

The  following  is  a  listing  of  the  contracts  which  are  under  way  and 
their  status : 

PUC/HH-650    Reconstruct  Trolley  Coach  Overhead,  Various  Locations,  Contract 
No.  1 

This  contract  for  the  rehabilitation  of  a  portion  of  the 
No.   22  Fillmore  line  between  Union  and  McAllister  Streets 
has  been  substantially  completed.     Final  paper  work  leading 
to  acceptance  is  being  processed.     The  final  construction 
cost  will  be  approximately  $293,000. 


^"'-"""'"^    Reconstruct  Trolley  Coach  Overhead.  Varies  Locations,  Coatract  No.  2 

No'%rp^'r'  for  the  renabilltatlon  of  another  portion  of  the 
Ho.   22  Fillmore  line  between  McAllister  Street  and  the  line's 
souti.erly  terminus  continued  under  construction  and  was  substantially 
completed.     A  change  order  was  negotiated  for  some  needed  extra 
work  at  one  of  the  Intersections  and  this  work  will  be  done  shortly. 
The  final  construction  cost  is  anticipated  to  be  $807,000. 

PUC/HH-652    Reconstruct  Trolley  Coach  Overhead.  Varlo.,.s  Locations,  Conrr.rr  . 

°^  '"^  rehabilitation  of  the  remainder  of 
and  1  li"^  Union  Street  to  its  northerly  terminus 

and  a  portion  of  the  No.  47  Potrero  line  between  Mission  Street 

of  Sou  h  r    «  """^'ruction  of  the  complex  intersections 

of  South  Van  Ness  Avenue  and  Mission  Street  and  18th  and  Mission 
Streets  are  also  to  be  Included  in  this  contract  to  accommodate 
Muni  s  request  that  they  be  done  as  soon  as  possible.     This  contract 
was    advertised  for  bids  on  November  26.  1982.  bids  were  received 

28     1982      TH  '/''L'.f '  """^^^  "^^  ^"-'^^'^  -  December 

of 'si  268  Z  Comstock-Van  Hook  with  a  bid 

ot  ?1. 268,362.     The  engineer's  estljnate  for  the  work  was  $1,209,000 
cuarLr  construction  start  during  the  next 

Reconstruct  Trolley  Coach  Ov.rh.ad.  Various  Lnrations.  Contract  Nn.  . 

the^r^'v^p'  '"^^"^^^  '"^  rehabilitation  of  anotner  portion  of 
the  No.  47  Potrero  line  between  Clay  Street  and  the  line's 
northerly  terminus.     It  is  anticipated  that  the  contract 
documents  for  this  contract  will  be  completed  during  the  next 
quarter  and  will  be  advertised  for  bids  shortly  thereafter^f 
adequate  construction  funds  are  available. 

Reconstruct  Trolley  Coach  Overhead.  Varln,,.  T,n..,tions.  Contract  Nn .  S 

No^%TAnr^""w"'  °^         "habilltation  of  a  portion  of  the 
No.  5  McAllister  line  between  Masonic  Avenue  and  Market  Street 

Itls'anticipated'tLrrK^""'™  progressed  during  this  quarte;. 
during  the  ne'xt  ju^r^r  '"^""^"^^  ""^^^^"^ 


PUC/llU-662 


Reconstruct  Trolley  Cnach  Overhead,  Various  Locations.  Contract  No.  ( 

^^the°Ho"sVAii''''  rehabilitation  of  the  other  portion 

of  the  No.  5  McAllister  line  between  Masonic  Avenue  and  its  Westerly 
tsrminus.      Design  work  and  plan  preparation  progressed  during 


Market  Street  Guideway  Project 


During  this  quarter,  Tudor  Engineering  prepared  and  submitted  a  draft 

of  the  final  report  for  Market  Street  based  on  the  City  selected  alternativ 

which  was  most  desireable  and  consistent  with  the  results  of  the  recently 

completed  Market  Street  design  planning  study.     The  City  is  presently 

reviewing  this  report  and  will  forward  its  comments  to  Tudor  shortly. 

It  is  anticipated  that  this  study  will  be  completed  during  the  next  quarter 

As  previously  stated,  the  contract  documents  for  the  reconstruction  of 
the  trolley  coach  overhead  facilities  on  the  portion  of  Market  Street 
between  Castro  Street  and  Duboce  Avenue  were  transmitted  to  tne  City's 
Department  of  Public  Works  (DPW)  during  the  last  quarter.     This  work 
is  to  be  included  in  a  DPW  contract  for  the  street  reconstruction  in  the 
area.     DPW  has  not  as  yet  advertised  the  contract  for  bids. 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 
PUBLIC  UTILITIES  COMMISSION 
UTILITIES  ENGINEERING  BUREAU 


CABLE  CAR  RECONSTRUCTION  AND   IMPROVEMENT  PROGRAM 

FOR 

SAN  FRANCISCO  MUNICIPAL  RAILWAY 

Project  No.  CA-03-0222 

QUARTERLY  PROGRAM  REPORT  TO 
URBAN  MASS  TRANSPORTATION  ADMINISTRATION 

October- December ,  1982 


Summary:     Activity  occurred  in  five     UMTA  budget  line  items 


A, 


15.08.01     Engineering  and  Design 


II 


B.  15.08.02     Management  and  Inspection 

C.  15.14.00     Purchase  of  Rail,  Winder  Modules,  Tension 
Carriages,  Sheaves  and  Related  Items 

D.  15.12.00     Reconstruction  of  Cable  Car  Barn 

E.  15.14.00     Reconstruction  of  Cable  Car  Trackway 
Problems  and  Issues:     Covered  below  as  appropriate. 

Ill-     Project  Progress: 

A.     15.08.01     Engineering  and  Design 

gngineering  Design  for  Reconstruction  of  Cable  Car  Trackway 
Consultant:     Chin  &  Hensolt  Engineers,  Inc.  

Testing  and  Evaluation  Program. 

Reports  were  issued  to  conclude  the  testing  and  evalua- 
tion of  the  cable,   the  grip  die,   the  cable  lubricant, 
and  the  emergency  brake  system. 

It  is  anticipated  that  the  only  outstanding  report,  the 
one  concluding  the  testing  and  evaluation  of  the  various 
experimental  pulleys,   bearings,   laggings,   beams  and 
electronic  sensors,  will  be  issued  during  the  next 
reporting  period. 
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2. 


Trackway  Design . 


The  remaining  design  packages,   one  covering  the  winding 
machinery,   mechanical  components  and  communications, 
the  other  covering  the  termini   facilities,   have  advanced 
through  most  of  the  required  review  procedures. 

Both  packages  will  be  completed  later  than  scheduled, 

but  neither  is  likely  to  delay  construction  at  this  stage. 

3 .     Construction  Services . 

The  Consultant's  contract  was  extended  to  include  design 
related  services  throughout  the  construction  phase  of 
the  Project   (Phase  III).     The  review  of  shop  drawings  and 
the  design  of  work-arounds  has  commenced  accordingly. 

3-     15.08.02     Management  and  Inspection 

Project  Management  Services  -  Reconstruction  of  Cable  Car 
Trackway  and  Barn.        '  " 

Consultant:     0 ' Brien-Kreitzberg  and  Associates,  Inc. 

During  the  period  October  1,   1982  through  December  31,  1982, 
the  Consultant  has  continued  to  monitor  the  design  consul- 
tant's progress  on  the  remaining  elements  of  the  Barn  and 
Trackway.     This  work  involves  the  final  contracts  for  the 
winding  machinery,   componentry  and  landscapina.     These  con- 
tracts are  presently  expected  to  be  bid  in  February. 

As  a  result  of  findings  which  arose  from  the  dynamic  load 
testing  referenced  in  the  previous  report,   a  decision  was 
made  to  perform  redesign  work  on  the  winding  machinery. 
The  decision  involves  going  from  a  dual  sheave  drive  to  a 
single  sheave  drive,  which  will  reduce  the  complexity  of 
the  drive  system  significantly.     This  decision  has  resulted 
in  the  necessity  of  extending  the  bid  date  for  this  work 
about  two  months.     However,   sufficient  time  still  remains 
to  incur  this  delay  without  impacting  the  overall  schedule. 

Also  during  this  period,  on  October  4,   1982,   notice  to  pro- 
ceed was  issued  on  the  six  trackway  and  the  barn  construc- 
tion contracts. 


15.14.00     Purchase  of  Rail,  Winder  Modules,  Tension 
Carriages,  Sheaves,  and  Related  Items 

The  rail  was  delivered  in  two  shipments  and  was  received  in 
San  Francisco  on  November  7  and  November  11.     The  rail  is 
being  stored  in  a  City-owned  yard  for  eventual  disposal  to 
the  various  Contractors. 
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D, 


E. 


15.12.00     Reconstruction  of  Cable  Car  Barn 

^'     Contract  MR-684  -  Cable  Car  Barn  and  Associated  Trackway. 
Contractor :  Tutor-Saliba 
Original  Contract  Amount:  $17,182,000 
Contract  Modifications:  $  26,690 

Current  Contract  Amount:  $17,208,690 

Status:  Contract  on-schedule; 

approximately  15%  of  contract 
time  elapsed 

Work  during  this  period  on  this  contract  has  involved  the 
following : 

1.  Non-structural  demolition  in  the  interior  of  the 
barn  structure. 

2.  Installation  of  foundation  caissons  in  the  car- 
marshalling  yard  area. 

3.  Installation  of  wall  dowels  and  caissons  in 
anticipation  of  the  installation  of  the  temporary 
structural  support  system  for  the  exterior  brick 
walls . 

4.  Off-site  fabrication  of  the  structural  steel  to  be 
used  for  the  temporary  system  for  the  exterior 
brick  walls. 

The  only  problems  which  have  developed  on  this  contract 
have  been  the  reduction  in  the  productivity  of  the  instal- 
lation of  the  caisson  work  resulting  from  the  numerous 
days  of  adverse  weather  which  have  occurred  during  this 
period.     In  addition,   the  Contractor  has  continued  to 
experience  minor  delays  resulting  from  unforeseen  sub- 
surface obstacles.     Neither  of  these  problems,  however, 
xs  substantial,   and  it  is  not  expected  that  they  will  have 
any  significant  impact  on  the  overall  project  schedule. 

15.14.00     Reconstruction  of  Cable  Car  Trackway 


1. 


Contract  MR-829  -  Rehabilitation  of  Cable  Car  Trackway, 
Washington  -  Jackson  -  Hyde  StfeetFI —  

Contractor:  Underground  Construction  Co./ 

Railco/Joint  Venture 
Contract  Amount:  $3,984,500 
Contract  Modifications:  -Q- 
Current  Contract  Amount:  $3,984,500 
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^^^tus:  Contract  presently  on-schMUiS? 

approximately  16%  of  contract 
time  elapsed 

Work  during  this  period  involved  water  main  replacement 
along  Hyde  Street  from  Jackson  to  Clay.     Rain  continued 
to  be  a  factor  during  this  month,    although  it  is  not 
expected  that  it  will  have  an  overall  adverse  impact  on 
the  Contractor's  schedule. 

It  should  be  noted  that  during  this  period,   the  Contractor 
utilized  for  the  first  time  on  this  contract  the  experi- 
mental resonant  pavement  breaker  with  considerable  success 
In  addition,   the  Contractor,   during  his  excavation  activi-" 
ties,   has  encountered  portions  of  the  old  Clay  Street 
cable  car  line.     Features  exposed  by  the  excavation  have 
been  recorded  by  the  project  historian. 

Contract  MR-830  -  Rehabilitation  of  Cable  Car  Trackway 
Powell  Street.  

Contractor:  Homer  J.  Olsen,  Inc. 

Contract  Amount:  $4,630,000 

Contract  Modifications:  -Q- 

Current  Contract  Amount:  $4,630,000 

Status:  Project  slightly  ahead  of 

schedule;   15%  of  contract 
time  elapsed 

During  this  period,   the  Contractor  suspended  his  operations 
.      with  respect  to  the  installation  of  sewer  mains  until  April, 
so  as  to  avoid  heavy  flow  diversion  problems  encountered 
during  the  winter  rains.     The  only  exception  to  this  was 
approximately  55  lineal  feet  of  sewer  main  which  the  Con- 
tractor installed  in  the  Clay  Street  intersection. 

Water  main  installation  will  be  the  Contractor's  immediate 
priority.     During  this  period,  mains  were  installed  on 
Powell  Street  from  Sacramento  to  Bush.     Progress  during 
the  month  was  affected  considerably  by  the  Christmas  con- 
struction shutdown  required  by  the  contract.     There  are  a 
few  potential  problems  which  could  have  adverse  affects 
on  the  Contractor's  schedule.     They  are  as  follows: 

a.     The  AWSS  and  PG&E  utility  interferences  at  the 
Market  Street  turntable.     Meetings  have  been  set 
for  early  January  with  Chin  &  Hensolt  and  the 
Contractor  to  discuss  the  most  cost  effective  and 
time  saving  method  of  avoiding  these  interferences. 
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If  these  problems  can  be  resolved   in  early 
Janaury,    it  appears  that  this  will  have  little 
or  no  effect  on  the  Contractor's  schedule. 

b.     The  second  problem  which  seems  to  be  arising, 
not  only  on  this  contract,  but  on  all  of  the 
other  contracts,   involves  the  timely  tie-in  of 
Water  Department  Services  to  the  water  mains 
which  the  Contractor  is  installing.     It  would 
appear  that  the  Water  Department  may  be  experi- 
encing scheduling  problems  as  well  as  manpower 
shortages  and  that  they  may  have  difficulty  com- 
pleting their  work  within  the  two  week  time 
period  allowed  by  the  Contractor's  schedule. 
Due  to  the  fact  that  the  Department  of  Public 
Works  has  indicated  that  the  Water  Department 
work  is  to  be  considered  part  of  a  Contractor's 
work  heading,   the  Contractor  would  not  be  allowed 
to  proceed  to  new  headings  until  such  time  as  the 
Water  Department  has  completed  their  tie-ins.  If 
DPW  cannot  maintain  this  two  week  schedule,  delays 
to  the  project  will  be  incurred. 

Discussions  have  taken  place  with  Water  Department 
representatives  and  the  Water  Department  has  given 
assurances  that  they  will  schedule  their  work  and 
adjust  their  staffing  as  necessary  to  meet  our 
schedules.  Close  monitoring  will  be  maintained  to 
ensure  that  slippages  to  the  schedule  do  not  occur 
in  this  area. 

Contract  MR-828  -  Rehabilitation  of  Cable  Car  Trackway, 
Hyde  Street. 


Contractor: 

Original  Contract  Amount: 
Contract  Modification: 
Current  Contract  Amount: 
Status : 


W.   R.   Thomason,  Inc. 
$5,163,469 
-0- 

$5,163,469 

Project  on-schedule,  15%  of 
contract  time  elapsed 


During  this  period,  work  on  this  contract  has  continued 
to  focus  on  the  installation  of  water  mains. 

Progress  on  this  project  was  slowed  during  this  time  as 
a  result  of  the  holidays  and  as  a  result  of  the  problem 
discussed  above  concerning  the  Water  Department's  com- 
pleting their  activities  within  the  two  week  period 
necessary  to  maintain  the  schedule.     This  problem  has 
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been  monitored,  and  at  the  present  time  has  not  resulted 
in  a  significant  impact  to  the  Contractor's  overall  pro- 
nn^'^ul^'^^^^^t-  during  this  period,   work  continued 

on  the  land  transfer  at  Victorian  Park.     The  actual  land 
transfer  did  not  take  place  by  January  1,   1983,   as  pre- 
viously hoped.     However,   a  construction  permit  which 

the  Contractor  to  proceed  with  his  work  prior 
P^dn^^^^  ^^"^  transfer  is  being  obtained  from  the 

Federal  government.     The  permit  is  expected  to  be  avail- 
w^ih  nl  ^f'^^^fY  6  Contractor  is  expected  to  proceed 

with  construction  in  this  area  shortly  thereafter. 

^—^r:''''''''  ~  Of  cable  car  T..H^ 

Contractor:  Underground  Construction  Co./ 

Railco/Joint  Venture 
Original  Contract  Amount:  $5,031,800 
Contract  Modifications:  -0- 
Current  Contract  Amount:  $5,031,800 

Contract  on-schedule; 
approximately  16%  of  contract 
time  elapsed 

During  this  period,   the  Contractor  has  proceeded  with 
the  installation  of  water  main  on  Mason  between  Jackson 
and  Green.     Adverse  weather  has  been  a  continuing  problem. 
A  considerable  amount  of  time  was  expended  on  Mason 
between  Vallejo  and  Green.     in  this  block,    the  Contractor 
encountered  a  large  quantity  of  unexpected  rock  directly 
■        ^i"""  street  surface  which  has  slowed  progress  con- 

siderably.    In  addition,   exploratory  excavation  began 
along  Columbus  Avenue  to  locate  underground  utilities  in 
preparation  for  the  installation  of  water  main  on  Columbus 
Avenue,  expected  to  begin  shortly  after  January  1,  1983. 

^'                                           -  Rehabilitation  of  Cable  Car  Trackway, 
California  Street  West  of  Powell";  ~ 

Contractor:  stacy  &  Witbeck,  Inc. 

Original  Contract  Amount:  $4,504,206 
Contract  Modifications:  -o- 

Current  Contract  Amount:  $4,504,206 

Contract  on-schedule; 
approximately  16%  of  contract 
time  elapsed 
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During  this  period,   work  on  this  contract  was  extremely 
limited  due  to  the  Christmas  holiday  construction  shut- 
down.    Work  performed  during  this  time  involved  sewer 
replacement  on  California  Street,   and  a  small  section 

tZ^»   replacement,    trackway  excavation,    and  back-fill 
at  the  Hyde  and  California  Street  intersection  on  Hyde 
Street  to  a  point  approximately  seventy  feet  north  of 

d^?.i"^rfK''^^°"-  Contractor  experienced  a  minor 

delay  m  this  area  as  a  result  of  time  necessary  to 
Identify  and  shut  down  the  electrical  service  to  the 

llf^/l^^t^J^t^''^  Contractor  has  also  indi- 

cated that  he  has  experienced  additional  cost  incurred 
due  to  the  repair  of  a  damaged  traffic  signal  line,  as 
well  as  due  to  an  unforeseen  conflict  with  an  AWSS  line 
and  a  sewer  line  on  Hyde  Street.     None  of  the  above 
referenced  problems  is  expected  to  have  an  adverse  affect 
on  the  overall  contract  schedule. 

During  this  period,   potential  problems  arose  in  four 
areas  on  this  contract.     At  the  Van  Ness  Avenue  sheave 
pit,   as  a  result  of  a  decision  to  modify  the  roof  hatch, 
certain  redesign  work  will  be  necessary  on  the  sheave 
?n  ;>.•         Contractor  is  presently  scheduled  to  begin  work 
a  result^^'th  '^"^^^'^  after  the  first  of  the  year;   and,  as 
a  result,   the  design  consultant  will  be  required  to  issue 
any  redesign  work  in  the  sheave  pit  no  later  than  the 
beginning  of  the  second  week  in  January.     The  design  con- 
sultant has  indicated  that  this  information  will  be 
issued  as  necessary  to  avoid  delays  to  the  Contractor. 
l^t^t  several  other  areas  where  design  revisions  are 

either  underway  or  are  being  contemplated  so  as  to  avoid 
sewer  conflicts.     In  these  areas  the  Contractor,  O'Brien- 
Kreitzberg  and  Associates,   and  the  design  consultant  are 

th^  r^J^""  ^''^^^^  ^^^^  °f  information  to 

nr.L^      I      ''''  """^^  adversely  affect  the  Contractor's 

construction  progress. 
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goiitract  MR-833  -  Rehabilitation  ofCable  Car  Trackway, 
Calirornia  Street  East  of  Pnw^n  ,  


Contractor : 

Original  Contract  Amount: 
Contract  Modifications: 
Current  Contract  Amount: 
Status : 


Stacy  &  Witbeck,  Inc. 
$4,172,446 

-0- 
$4,172, 446 

Contractor  on-schedule;  15% 
of  contract  time  elapsed 
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During  this  period ,   work  on  this  contract  involved 
sewer  replacement   from  Sansome  to  Battery  Street. 
Other  work  on  this  contract  was  severely  limited  as 
a  result  of  the  Christmas  holiday  construction  shut- 
down which  prohibited  the  Contractor  from  working 
until  after  January  1,  1983, 

The  Contractor  has  indicated  that  he  has  experienced 
work  beyond  the  scope  of  his  contract  with  regard  to 
the  offset  of  the  existing  sewer  and  due  to  an  exist- 
ing side  sewer  being  in  an  unexpected  deteriorated 
condition, 

IV,     Budget  Summary: 

{To  be  supplied  by  Bureau  of  Finance) .  " 
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CITY  MTD  COUNTY  OF  SAM  FRANCISCO  ■ 
PUBLIC  UTILITIES  COMMISSION 
UTILITIES   ENGINEERING  BUREAU 

MISCELLANEOUS   IMPROVEMENT  PROGRAM 
FOR 

SAll  FRANCISCO  MUNICIPAL  RAILV^AY 

Project  No.  CA-03-0235 

QUARTEPiY  PROGRAM  REPORT  TO 
URBAN  MASS  TR^J^TSPORTATION  ADMINISTRATION 

October  -  December,  1982 

1.     SumjTtary :     Project  activity  occurred  in  nine  projects: 

A.  10.02.03     Purchase  and  install  420  UHF  radios 

B.  15.01.04     Purchase  15  LRVs 

C.  15.02.07     Purchase  and  install  radios  for  100  LRVs 


n 


15.02.09     Purchase  and  install  signal  preemption  device 
at  St.  Francis  Circle 

E.  15.04.01     Trainline  ir.odif ications  for  100  LRVs 

F.  15.08.01     Engineering  and  design  for  Geneva  Division 

and  Central  Traffic  Control 

G.  15.03.02     Inspection  services  LRV  procurement  and 

trainlining 

K.     30.02.00     Purchase  and  install  ADP  hardware  and  software 

I.     30.12.00     Rehabilitate  administration  building 

II.     Problems  and  Issueg:     No  significant  difficulties  were 
encountered . 

Ill  -     Project  Progress  ; 

^-      10-02.08  Purchase  and  install  420  UHF  radios 

Two  hundred  and  sixty-five  of  the  new  radio  installations 
nave  been  completed  to  date. 

B.      15.01.04  Purchase  15  LRVs 

Boeing  Vertol  commenced  modification  work  on  the  30  LRVs 
being  purchased  in  November,  fifteen  of  these  LRVs  are 

eniil  bacf  at"?hrp'  ''^'^  ^^^^^  "        P  — 

ently  back  at  the  Boeing  Vertol  Plant  and  is  monitoring 


-ho  nodification  work  and  the  testing  ofth^^^eTT^^^^^^^" 

According  to  Boeing  Vertol's  latest  schedules,    the  first 
modified  LRV  v/ill  be  leaving  their  plant  in  late  January 
1983  for  arrival  at  SF  .Muni  Metro  in  February.     They  also 
plan  to  ship  two  to  three  LRVs  per  month  thereafter  with 
the  thirtieth  LP.V  to  be  delivered  by  the  end  of  1983. 
This  will  be  ahead  of  their  original  schedule  which  called 
for  the  first  LRV  to  be  delivered  in  May  1983  and  the 
thirtieth  LRV  in  February  19C4, 

C.  15.02.07  Purchase  and  install  radios  for  130  LRVs 

Changes  in  the  design  of  the  radio  installations  have  nov; 
been  resolved,   and  v/ork  will  proceed  on  January  3,  1983. 

D.  15.02.09  Purchase  and  install  signal  preemption  device  for 

St.   Francis  Circle 

There  has  been  no  response  from  DPV7  to  the  draft  agreement 
sent  on  October  14th  or  the  follov^-up  letter  on  November 
30th. 

E .  15.04.01  Trainline  modifications  for  100  LPVs 

The  m.odif ications  to  the  existing  LP.V  fleet  to  provide 
trainline  operation  continued  with  approximately  seventy 
LRVs  having  been  modified  to  date.     It  is  anticipated  that 
all  of  the  vehicles  v;ill  be  modified  by  the  end  of  January 
1983,  approximately  one  month  earlier  than  originally 
anticipated . 

In  m.id-December ,   SF  Muni  Railvray  implemented  simulated 
trainline  operation  with  operators  on  each  car  of  a  four- 
car  train.     This  was  done  as  a  learning  experience  in 
anticipation  of  the  actual  implementation  of  trainline 
operation .     Trainline  operation  is  scheduled  to  commence 
in  January  1983  on  a  lim.ited  bases  on  the  N  and  J  lines 
using  the  available  trainlined  vehicles.     All  of  the 
operators  on  these  lines  have  received  training  in  the 
operation  and  a  trainline  operational  plan  has  been  devel- 
oped by  SFMR  personnel  and  L.T.   Klauder  for  implementation 
of  actual  trainline  operation. 

^ •     15.08.01  Engineering  and  Design  for  Geneva  Division  and 
Central  Traffic  Control 

Geneva  Division: 

As  stated  in  the  last  report,   the  Consultant,  Kaiser  Engi- 
neers and  Daniel,  Mann,  Johnson  &  Mendenhall    (DMJM) ,  a 
Joint  Venture,   completed  plans  and  specifications  for 
Contract  MR-823,  Dem.olition  and  Site  Preparation,   and  for 
the  purchase  contracts   {special  trackwork  and  DC  Sv^itch- 
gear) . 
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During  this  quarter,   the  Consultant  compierea   

plans  and  specifications  for  Contract  MR-836,  Construct 
tiew  Trackv7ork  and  Shop  Building. 

The  consultant  continued  design  work  and  preparation  of 
plans  and  specifications  for  the  remaining  contract ,  MR- 
837,   Construct  Traction  Power  Gystein,  which  is  due  for 
completion  in  January,  1983. 

Central  Traffic  Control: 

Delays  in  obtaining  client  response  to  questions  about 
design  features  have  resulted  in  the  postponement  of  the 
specifications  completion  date  to  January  1983. 

G.  15.08.02  Inspection  services  for  LP.V  procurement  and 
training  ~  ~  ~ 

Under  the  agreement  betweem  the  City  and  Louis  T.  Klauder 
&  Associates,  Klauder  provided  training  and  direction  for 
the  SFMR  person  monitoring  the  modification  work  and  test- 
ing of  the  new  LRVs  at  the  Boeing  Vertol  Plant. 

The  agreement  with  Klauder  was  modified  for  the  purpose  of 
utilizing  their  expertise  in  developing  a  trainline  oper- 
ational plan  for  trainline  implementation,  Klauder  utilized 
their  background  and  the  experience  and  input  of  SFMR 
personnel  to  develop  the  operational  plan."   The  operational 
plan  was  completed  in  early  December.     This  plan  includes 
the  necessary  entities  for  the  implementation  of  partial 
trainline  operation  in  January  1983. 

H.  30.02.00  Purchase  and  install  ADP  Hardware  and  Softv/are 
(To  be  provided  by  Bureau  of  Finance) 

I .  30.12.00  Rehabilitate  Administration  Building 
This  vjork  was  completed  November  10,  1982, 

IV.     Budget  Summary 
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CITY  AND  COUNTY  OF  SAN  FRATJCISCO 
PUBLIC  UTILITIES  COMMISSION 
UTILITIES  ENGINEERING  BUREAU 


RECONSTRUCTION  OF  GENEVA  RAIL  FACILITY 
FOR 

SAN  FRANCISCO  MUNICIPAL  RAILWAY 

Project  No.  CA-03-0258 

QUARTERLY  PROGRAM  REPORT  TO 
URBAN  MASS  TRANSPORTATION  ADMINISTRATION 

October  -  December,  1982 

I.  Sunmary:     Activity  occurred  in  one  line  item  this  quarter: 

A.      15. 12.00      Reconstruction  of  Geneva  Rail  Facility 

II'        Problems  and  Issues:  None 

III.       Project  Progress: 

^*     15.12.00      Reconstruction  of  Geneva  Rail  Facility 

Contract  MR-823,  Demolition  and  Site  Preparation.     Bids  were 
received  on  October   1A,    1982.     The  low  bidder  did  not  comply 
with  affirmative  action  requirements.     With  UMTA  approval,  the 
contract  was  awarded  to  the  second  low  bidder,  Homer  J.  Olsen 
Inc.»  m  the  amount  of  $349,300.     The  first  contract  day  was  * 
December  8,  1982. 

Contract  MR-836,  Construct  New  Trackwork  and  Shop  Building.  The 
contract  was  advertised  on  December  17,   1982  for  bids  to  be 
received  on  January  27,   1983.     Estimated  cost  is  $4,900,000. 

Purchasers  Proposal  No.  335,  Special  Trackwork  for  Geneva  Car- 
bam  Rehabilitation.     (To  be  furnished  and  delivered  for  instal- 
lation under  Contract  MR-836).     Bids  were  received  by  the  City 
Purchaser  on  December  10,   1982.     The  contract  was  awarded  to 
the  low  bidder,  Abex  Corporation,  in  the  amount  o^  $584 .  147 .  18 . 

Purchase  Order  No.  87360.  DC  Switchgear  for  Geneva  Carbarn 
Rehabilitation.     (To  be  furnished  and  delivered  for  installation 
under  Contract  MR-837.  Construct  Traction  Power  System).  The 
City  Purchaser  received  a  quotation  and  processed  the  purchaser 
order  to  Brown  Boveri  Electric.  Inc..  in  the  amount  of  $51,546. 

IV.        Rnri'-ef:  ''umjirv : 


MONTilLV  REPORT  OF  DECEMBER  ACTIVITIES 


anuary  TTTTT^W 


SAN  FRANCISCO  WATER  DEPARTMENT 


TO:  General  Manager,  Public  Utilities  Commission 

FROM:  General  Manager  and  Chief  Engineer 


General  Information 


Reservoir  Storage 

The  storage  levels  in  the  Peninsula  Division  reservoirs  at  the 
end  of  December  amounted  to  18.8  billion  gallons  or  63.1%  of  capacity 
This  i*5  higher  than  the  17.4  billion  gallons  and  58.4%  of  capacity  at* 
the  end  of  November.     For  the  Suburban  system  as  a  whole,  storage 
amounted  to  57.8  billion  gallons  and  74.3%  of  capacity  compared  to 
52.2  billion  gallons  and  67.1%  of  capacity  at  the  end  of  last  month. 
The  substantial  increase  in  storage  reflects  the  unusually  high 
precipitation  experienced  during  the  month,  ranging  from  6.5  inches 
at  Pilarcitos  to  4.5  inches  at  Calaveras. 
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Main  Breaks 

The  cold  spell  had  its  usual  effect  on  water  mains.  The 
Department  experienced  an  increased  number  of  main  breaks.  Also, 
there  were  six  days  during  which  there  were  from  two  to  three  breaks. 

The  Department  responded  to  59  reports  of  leaks  in  the  street 
during  the  month  of  December.     Included  were  29  breaks  in  cast  iron 
mains  and  23  leaks  in  steel  or  wrought  iron  pipe.     Twenty-two  of  the 
leaks  in  steel  pipe  were  in  the  30-inch  Sutro  feeder  main  at  650  Darien 
Way  and  at  Upland  Drive  and  Pinehurst  Way,  about  a  two  block  section. 
The  main  is  sitting  on  a  bed  of  clay  which  is  causing  it  to  deteriorate. 
Because  of  the  condition  of  the  main  which  will  not  permit  pipe  to  be 
filled,  a  six  block  section  has  been  dewatered  and  taken  out  of  service. 
An  investigation  will  be  made  to  determine  the  section  of  pipe  that  is 
being  adversely  affected  by  poor  soil  conditions  so  that  a  decision  may 
be  made  as  to  the  scope  of  work  necessary  to  reactivate  this  segment  of 
the  main. 
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Water  Supply 


Hetch  Hetchy  water  import:  An  average  of  79.0  million  gallons 
per  day  (MGD)  for  the  month  of  December. 

Sunol  Valley  Filtration  Plant  treated  79.5  MGD. 
San  Andreas  Filtration  Plant  treated  47.8  MGD. 


3.     Consumption  (MGD  average): 

December  1982  -  186.7) 
December  1981     -  185.8) 

December  1982  -  186,7) 
December  1976    -  218.8) 

12  months  preceding 


January  1,  1983  -  247.0) 
January  1,   1982     -  252.8) 


0.50  percent  more 
14,7  percent  less 


2.3  percent  less 
Storage  (million  gallons)  as  of  January  1: 


1982 


1983 


Alameda  Dlv.   (Capacity  48,014) 
35,950  39,005 

Peninsula  Dlv.  (Capacity  29,783) 
21,021  18,821 

Total  (Maximum  Capacity  77.797) 
56.971  57,826 


Increase 
Decrease 


3,055 


-  2,200 


855 


%  Full 
Capacity 


81 


63 


74 


t 
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Vandalism  and  Trespassing 


On  the  Peninsula  watershed  vandals  damaged  fencing  at  10 
locations  and  locks  were  stolen  from  gates  at  3  locations.  A 
total  of  40  "No  Trespassing  or  Loitering"  signs  were  stolen  or 
destroyed.     The  cost  of  vandalism  repairs  was  $3,700.     A  total 
of  94  trespassers  were  evicted  during  the  month. 


On  the  Alameda  watershed  fencing  was  damaged  along  Sunol- 
Pleasanton  and  Marsh  Roads  and  at  numerous  locations  along 
Calaveras  Road.     Two  wire  gates  along  Calaveras  and  Marsh  Roads 
were  badly  damaged.     Four  padlocks  were  stolen  from  gates  at 
various  locations  on  the  watershed.     Repair  of  vandalism  damage 
amounted  to  *800.     A  total  of  122  trespassers  were  evicted  during 
the  month. 

In  i>an  Francisco  vandals  removed  the  battery  from  a  pick-up 
truck  parked  in  the  Corporation  Yard.  Total  cost  to  replace  the 
battery  was  $60.00. 

Net  Paying  Sales 

December  31  Year 
1982  To  Date 

Actual  $3  ^  049 , 386  $22 , 329 , 151 

Estimated  3 ,205 , 775  22 ,814 ,850 

I ncrease/Decrease  ( 156 , 389 )  (485 , 699 ) 

Increase/Decrease  (%)                                     (4.88)  (2.13) 

Leases  and  Permits 

By  the  terms  of  their  leases  the  following  three  enterprises 
pay  in  December  all  royalties  or  percentage  of  revenue  through 
November . 

Santa  Clara  Sand  and  Gravel  $10,342.35 
Sunol  Golf  Course  9,316.67 
Crystal  Springs  Golf  Course  7,099.39 
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Continuing  Programs 


Vehicle  Inspections 

Routine  10,000-mile  inspections  were  conducted  on  11  vehicles. 


Vehicle  Accidents 


During  the  month  of  December  there  were  13  accidents    9  of 
which  possibly  were  avoidable.  * 


Industrial  Accidents 


There  were  7  lost-time  injuries  in  December.     There  is  a  total 
of  66  for  the  calendar  year. 


Service  Renewals 


Replacement  of  old,  corroded  or 
undersize  piping 


December 
1982 


185 


Fiscal  Year 
1982-83 


1,500 


Meter  Repairs 


CDD  -  all  sizes 


Peninsula  (inspected  and 
repaired  as  needed) 


December 
1982 


Fiscal  Year 
1982-83 


75 


601 


15 


82 


Flushing 

Flushing  was  conducted  in  the  Sunset  Reservoir  zone  in  the  areas 
bounded  by  Lincoln  Way  on  the  north,  Santiago  on  the  south,  22nd  Avenue 
on  the  east  and  36th  Avenue  on  the  west. 

December  Fiscal  Year 

1982  1982-83 


Mains  (all  sizes),  lineal  feet  125,100  943,930 
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HETCH       HETCHY       WATER       AND  POWER 

MEMORANDUM 


DATE:     January  18,  1983 

TO:  RUDY  NOTHENBERG 

General  Manager  of  Public  Utilities 

FROM:  DEAN  W.  COFFEY 

General  Manager 

SUBJECT:     REPORT  ON  ACTIVITIES  OF  THE  DEPARTMENT 
Highlights 

Although  precipitation  during  December  was  below  normal,   the  seasonal  precipitation 
continued  to  be  above  normal  -  28.91  inches   (232%  of  normal)  at  Hetch  Hetchy  and 
38.21  inches  (221%)  at  Cherry  Valley.     Even  though  snow  surveys  on  the  Tuolumne 
Watershed  have  not  yet  been  made,  the  California  Department  of  Water  Resources* 
January  1  forecast  of  the  most  probable  water  year  runoff  for  the  Tuolumne  basin 
is  138%  of  normal.     This  forecast  is  based  on  normal  precipitation  from  January  1 
through  the  end  of  the  season.     Reservoir  levels  continue  to  be  well  above  normal 
for  this  date. 

As  of  December  16,  1982,  Transit  Power  Control  Center  took  over  the  control  of 
Station  N  from  the  Pacific  Gas  and  Electric  Company. 

Inspection  of  the  transformer  at  Station  M  by  Federal  Pacific  has  not  yet  revealed 
the  cause  of  the  high  noise  level. 

During  the  storm  of  December  22,  a  large  tree  fell  at  20th  and  Fulton,  tearing 
down  overhead  wires  and  blocking  the  No.   5  line.     To  minimize  falling  limb 
hazards.  Overhead  Lines  is  working  with  the  Park  Department  to  trim  trees  along 
Fulton  Street.     Many  outages  occurred,  but  they  were  all  attributable  to  the  loss 
of  PGandE  services  to  our  substations. 


HETCH  HETCHY  OPERATIONS 
Storage  Conditions 


Storage  in 

Percent 

Storage  in 

Percent 

Panapif'V  "in 

or 

Acre  Feet  on 

of 

Reservoir 

Acre  Feet 

Jan.   1,  1983 

Capacity 

Jan.   1,  1982 

Capacity 

Hetch  Hetchy 

360,400 

293,128 

81 

201,102 

56 

Lake  Lloyd 

273,345 

176,048 

64 

190,125 

70 

Lake  Eleanor 

27,100 

23,076 

85 

26,243 

97 

660,845 

492,252 

74 

417,470 

63 

Water  Regulation  and  Transmission 

In  compliance  with  the  request  of  the  San  Francisco  Water  Department,  the  averag 
daily  delivery  of  water  to  the  Water  Department  remains  at  approximately  80  mgd 
for  the  month  of  December  by  the  use  of  San  Joaquin  Pipeline  No.  2, 

Power  Production 

During  the  month  of  December,  Moccasin,  Robert  C.  Kirkwood  and  Dion  R.  Holm 
Powerhouses  generated  46.080.  60.775  and  107.674  million  kilowatthours  respec- 
tively, for  a  total  of  214.529  million  kilowatthours,  having  a  value  in  excess 
of  $7,160,000.     This  revenue  reflects  both  the  actual  sale  during  the  month  of 
some  60  million  kilowatthours  and  the  potential  sale  of  some  3  million  kilowatt- 
hours to  the  assigned  industrial  customers  at  market  rates. 


January  20,  1983 


NOTICE  OF  EXECUTIVE  SESSION 

The  Public  Utilities  Commission  of  the  City  and 
County  of  San  Francisco  will  meet  in  executive  session 
for  the  purpose  of  discussing  an  attorney-client  matter 
on  Tuesday,  January  25,   1983,  at  1:30  P.M.,  in  Room  287 
City  Hall,  San  Francisco,  California. 

By  order  of  the  Public  Utilities  Commission 


Roraaine  A.  Boldridge 
Secretary 
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cc :     R .  Nothenberg 
D.  Wright 
L.  Jed 
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GENERAL  MANAGER 


NANCY  C.  LENVIN 
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NOTICE  OF  PUBLIC  HFARING 
TO  CONSIDER  MODIFICATION 
TO  THE  SCHEDULE  OF  RATES, 
FARES  AND  CHARGES  OF  THE 
SAN  FRANCISCO  MUNICIPAL 
RAILWAY 


Notice  is  hereby  given  of  a  public  hearing  to  be 
conducted  by  the  Public  Utilities  Commission  of  the 
City  and  County  of  San  Francisco  on  Tuesday,  January  25, 
1983,   at  2:00  p.m.,   in  Room  282,   City  Hall,   San  Francisco, 
California,   to  consider  modifications  to  the  Schedule  of 
Rates,  Fares  and  Charges  of  the  San  Francisco  Municipal 
Railway . 

All  interested  members  of  the  public  are  invited  to 
attend  the  public  hearing  and  present  their  views. 

By  order  of  the  Public  Utilities  Commission. 


Romaine  A.  Boldridge 
Secretary 
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83-007 


Call  to  Order:      2:08  P.M. 


Present:     President  H.  Welton  Flynn,  Vice  President  Nancy  C.  Lenvin, 
Commissioner  Peter  McCrea,  Commissioner  John  M.  Sanger 
Commissioner  Thomas  Hsieh 

The  Minutes  of  the  regular  meeting  of  January  11,   1983,  were 
approved . 

A  tape  of  the  meeting  is  on  file  in  the  office  of  the  Secretary 
of  the  Public  Utilities  Commission. 


SPECIAL  ORDER  OF  BUSINESS 

Election  of  Officers 

Commissioner  Lenvin  nominated  Commissioner  Peter  McCrea  for 
President.     Commissioner  Hsieh  seconded. 

Peter  McCrea  was  unanimously  elected  President. 

President  McCrea  said  that  last  year  was  a  turbulent  year  for  the 
Commission.     We  were  fortunate  to  have  Commissioner  Flynn,  the  most 
senior  member  of  the  Commission,   as  president.     He  said  that  we 
all  owe  him  a  great  debt  of  gratitude. 

Commissioner  Sanger  nominated  Commissioner  Thomas  Hsieh  for  Vice 
President.     Commissioner  Lenvin  seconded. 

Thomas  Hsieh  was  unanimously  elected  Vice  President. 

************ 


RESOLUTION 
NO. 

On  motion  of  Sanger,    seconded  by  Lenvin, 
the  following  resolution  was  adopted: 

83-0014       A       Requesting  the  Controller  to  draw  warrants  in 

payment  of  claims  against  the  Municipal  Railway, 
totalling  $42,545.70. 

Votes:     Ayes  -  McCrea,   Hsieh,   Flynn,   Sanger,  Lenvin 


On  motion  of  Sanger,   seconded  by  Lenvin, 
the  following  resolution  was  adopted: 

83-0015       A       Approving  Revolving  Fund  payments  for  settlement 
of  claims  against  the  Municipal  Railway  in  the 
month  of  December  1982,   totalling  $80,967.34. 

Votes:     Ayes  -  McCrea,   Hsieh,   Flynn,   Sanger,  Lenvii 


83-008 


On  motion  of  Sanger,   seconded  by  Lenvin, 
the  following  resolution  was  adopted: 

Approving  collections,   month  of  December,  1982, 
in  the  amount  of  $8,915.71  for  payment  of  damage 
claims  which  the  Municipal  Railway  has  against 
miscellaneous  debtors. 

Votes:     Ayes  -  McCrea,  Hsieh,  Flynn,  Sanger,  Lenvin 


On  motion  of  Sanger,   seconded  by  Lenvin, 
the  following  resolution  was  adopted: 

Requesting  the  Controller  to  draw  warrant  in  favor  of 
Dolly  Mae  Burrow  in  the  amount  of  $4,500  in  settle- 
ment of  a  non-litigated  claim  against  the  San  Francisco 
Water  Department,   as  a  result  of  an  automobile  accident, 
December  1,   1981,   at  Millbrae  Avenue,  Millbrae. 

Votes:     Ayes  -  McCrea,  Hsieh,  Flynn,  Sanger,  Lenvin 


On  motion  of  Sanger,   seconded  by  Lenvin, 
the  following  resolution  was  adopted: 

Requesting  the  Controller  to  draw  warrant  in  favor  of 
Nora  K.  Luke  in  the  amount  of  $4,500  in  settlement  of 
a  non-litigated  claim  against  the  San  Francisco  Water 
Department  as  a  result  of  a  water  main  break  on 
July  24,    1981,   at  Judah  and  21st  Avenue. 

Votes:     Ayes  -  McCrea,  Hsieh,  Flynn,  Sanger,  Lenvin 


On  motion  of  Sanger,   seconded  by  Lenvin, 
the   following  resolution  was  adopted: 

Approving  plans  and  specifications  as  prepared  by 
staff  and  authorizing  bid  call  under  Municipal 
Railway  Contract  No.    837,   Geneva  Carbarn,  Construct 
Traction  Power  System  and  Related  Work,  estimated 
to  cost  $500,000. 

Votes:     Ayes  -  McCrea,  Hsieh,  Flynn,  Sanger,  Lenvin 


On  motion  of  Sanger,    seconded  by  Lenvin, 
the  following  resolution  was  adopted: 

Approving  plans  and  specifications  as  prepared  by 
staff,   and  authorizing  bid  call  under  Municipal 
Railway  Contract  No.    818,  Muni  Metro  Rail  Center 
Track  Drainage,   estimated  to  cost  $55,000. 

Votes:     Ayes  -  McCrea,   Hsieh,   Flynn,   Sanger,  Lenvin 


83-009 


On     motion  of  Sanger,    seconded  by  Lenvin, 
the  following  resolution  was  adopted: 

Approving  plans  and  specifications  as  prepared  by 
staff,   and  authorizing  Bid  Call  under  Water  Department 
Contract  No.   1853  -  8-Inch,   12-Inch  and  16-Inch 
Ductile  Iron  Main  Installation  in  Cabrillo  Street, 
La  Playa  Avenue,   Balboa  Street  and  the  Great  Highway, 
estimated  to  cost  $571,000. 

Votes:     Ayes  -  McCrea,   Hsieh,   Flynn,   Sanger,  Lenvin 

On  motion  of  Sanger,   seconded  by  Lenvin, 
the  following  resolution  was  adopted: 

Approving  the  substitution  of  subcontractor.  Empire 
Drilling  for  Ham  Drilling  to  perform  the  drilling 
of  anode  wells,  under  Hetch  Hetchy  Contract  No.  621. 

Votes:     Ayes  -  McCrea,  Hsieh,  Flynn,  Sanger,  Lenvin 


On  motion  of  Sanger,   seconded  by  Lenvin, 
the  following  resolution  was  adopted: 

Awarding  San  Francisco  Water  Department  Contract  No. 
1854,  Construction  of  Fences  on  Right-of-Way  at 
Street  Crossings,  City  of  Fremont  and  Newark, 
Alameda  County,   in  the  amount  of  $27,145.82  to 
Oliveira  Fence,   Inc.,  Santa  Clara,  California. 

Votes:     Ayes  -  McCrea,   Hsieh,   Flynn,   Sanger,  Lenvin 


On  motion  of  Sanger,   seconded  by  Lenvin, 
the  following  resolution  was  adopted: 

Accepting  the  work  performed  under  Water  Department 
Contract  No.    1814,    8-Inch  Ductile  Iron  Main  Installation 
in  Sansome  Street,   between  Sutter  and  Broadway  Streets, 
as  satisfactorily  completed,  and  authorizing  final 
payment  in  the  amount  of  $33,622.10  to  P  &  J  Utility  Co. 

Votes:     Ayes  -  McCrea,   Hsieh,   Flynn,   Sanger,  Lenvin 


On  motion  of  Sanger,   seconded  by  Lenvin, 
the  following  resolution  was  adopted: 

Accepting  the  work  performed  under  Water  Department 
Contract  No.    1837,    8-Inch  Ductile  Iron  Main  Installation 
in  Powell  Street  between  Sacramento  and  Jackson  Streets, 
as  satisfactorily  completed;   and  authorizing  final 
payment  in  the  amount  of  $6,224.75  to  Rockmont 
Construction  Company. 

Votes:     Ayes  -  McCrea,   Hsieh,   Flynn,   Sanger,  Lenvin 


83-010 


On  motion  of  Sanger,    seconded  by  Lenvin, 
the  following  resolution  was  adopted: 

Accepting  the  work  performed  under  Water  Department 
Contract  No.   1838,  6-Inch  Ductile  Iron  Main  Installatio 
in  Washington  Street,  Jackson  Street,  Jones  to  Taylor 
Streets,  Taylor  to  Mason  Streets  and  Mason  Street, 
Filbert  to  Greenwich  Streets,  as  satisfactorily  com- 
pleted;  approving  credit  Modification  of  Contract  No.  1 
the  amount  of  $7,627.66  to  Rockmont  Construction  Co. 

Votes:     Ayes  -  McCrea,   Hsieh,   Flynn,   Sanger,  Lenvin 

On  motion  of  Sanger,   seconded  by  Lenvin, 
the  following  resolution  was  adopted: 

Requesting  the  Mayor  to  recommend  to  the  Board  of 
Supervisors  a  Water  Department  supplemental  appro- 
priation in  the  amount  of  $48,779  to  fund  holiday  pay 
and  extended  work  week  for  the  remainder  of  fiscal 
year  82/83. 

Votes:     Ayes  -  McCrea,   Hsieh,   Flynn,   Sanger,  Lenvin 

On  motion  of  Sanger,   seconded  by  Lenvin, 
the  following  resolution  was  adopted: 

Requesting  the  Mayor  to  recommend  to  the  Board  of 
Supervisors  the  immediate  filling  of  the  position  of 
Class  5138 — Hetch  Hetchy  Project  Superintendent  of 
Operations,  as  the  vacancy  of  this  position  over  a 
long  period  of  time  will  create  a  serious  loss  of 
efficiency  in  the  management  of  Hetch  Hetchy  Operations 
at  Moccasin- 
Votes:     Ayes  -  McCrea,  Hsieh,  Flynn,  Sanger,  Lenvin 

On  motion  of  Sanger,   seconded  by  Lenvin, 
the  following  resolution  was  adopted: 

Requesting  the  Mayor  to  recommend  to  the  Board  of 
Supervisors  a  Municipal  Railway  supplemental  appro- 
priation in  the  amount  of  $8,581.23   for  supervisory 
differential  for  three  employees. 

Votes:     Ayes  -  McCrea,   Hsieh,   Flynn,   Sanger,  Lenvin 


On  motion  of  Sanger,   seconded  by  Lenvin, 
the  following  resolution  was  adopted: 

Requesting  the  Mayor  to  recommend  to  the  Board  of 
Supervisors  that  the  position  of  Class  1172,  General 
Manager  of  Public  Utilities,   be  filled  immediately 
as  the  vacancy  of  this  position  over  an  extended  period 
of  time  will  create  a  serious   loss  of  efficiency  in  the 
management  of  the  Public  Utilities  Commission. 

Votes:     Ayes  -  McCrea,   Hsieh,   Flynn,   Sanger,  Lenvin 


83-011 


On  motion  of  Sanger,    seconded  by  Lenvin, 
the  following  resolution  was  adopted: 

Requesting  the  Mayor  to  recommend  to  the  Board  of 
Supervisors  a  Water  Department  supplemental  appro- 
priation in  the  amount  of  $11,324.20  for  supervisory 
differential  adjustment  for  one  Assistant  Division 
Manager  Alameda  Operations,  one  Assistant  Division 
Manager  Peninsula  Operations,  and  one  Associate  Civil 
Engineer . 

Votes:     Ayes  -  McCrea,   Hsieh,   Flynn,   Sanger,  Lenvin 

On  motion  of  Sanger,   seconded  by  Lenvin, 
the  following  resolution  was  adopted: 

Authorizing  the  Deputy  General  Manager  and  Chief  Engineer, 
Public  Utilities  Commission,  to  execute  a  contract  with 
Environmental  Impact  Planning  Corporation,  to  prepare 
initial  study  of  six  projects  proposed  as  additions 
to  the  Hetch  Hetchy  system,   for  a  sum  not  to  exceed 
$79,600. 

Votes:     Ayes  -  McCrea,   Hsieh,   Flynn,   Sanger,  Lenvin 

On  motion  of  Lenvin,   seconded  by  Hsieh, 
the  following  resolution  was  adopted : 

Approving  issuance  of  purchase  specifications  for 
pumps  and  motors  for  the  proposed  Cherry-Eleanor  Pump 
Station  Project  subject  to  approval  of  the  project 
by  the  U.S.  Bureau  of  Land  Management. 

Votes:     Ayes  -  McCrea,  Hsieh,  Flynn,  Sanger,  Lenvin 


On  motion  of  Sanger,   seconded  by  Hsieh, 
the  following  resolution  was  adopted t 

Approving  Amendment  No.   4  to  the  agreement  with  the 
consultant,   Chin  &  Hensolt,   Engineers,   Inc.,   to  cover 
the  additional  design  work  and  the  credits  due  the 
City,   and  authorizing  the  Deputy  General  Manager  and 
Chief  Engineer  of  the  Public  Utilities  Commission  to 
execute  said  amendment  to  the  agreement,  resulting 
in  a  new  total  compensation  figure  not  to  exceed 
$3,643,691. 

Votes:     Ayes  -  McCrea,   Hsieh,   Flynn,   Sanger,  Lenvin 

On  motion  of  Sanger,   seconded  by  Hsieh, 
the  following  resolution  was  adopted: 

Authorizing  the  Deputy  General  Manager  and  Chief  Engineer 
to  execute  a  professional  services  contract  with 


83-012 


Kennedy/Jenks  Engineers  in  Association  with  Tudor 
Engineering  Company,   in  an  amount  not  to  exceed 
$100,000,  to  perform  a  study  of  alternatives  to  San 
Joaquin  Pipeline  No.  4. 

Votes:     Ayes  -  McCrea,   Hsieh,   Flynn,   Sanger,  Lenvin 


On  motion  of  Flynn,    seconded  by  Sanger, 
the  following  resolution  was  adopted: 

Approving  report  prepared  by  staff,   relative  to  revised 
rates  for  the  disposal  of  Hetch  Hetchy  power,  for 
submission  to  the  Board  of  Supervisors. 

Votes:     Ayes  -  McCrea,   Hsieh,   Flynn,   Sanger,  Lenvin 


On  motion  of  Sanger,   seconded  by  Hsieh, 
the  following  resolution  was  adopted: 

83-0037      M      Authorizing  the  Municipal  Railway  to  reroute 
Lines  54-FELTON  and  48-QUINTARA/24th  STREET. 

Votes:     Ayes  -  McCrea,   Hsieh,  Flynn,   Sanger,  Lenvin 


On  motion  of  Sanger,   seconded  by  Hsieh, 
the  following  resolution  was  adopted: 

Requesting  cooperation  in  a  study  of  rerouting  the 
southern  end  of  Line  29-SUNSET. 

Votes:     Ayes  -  McCrea,   Hsieh,   Flynn,  Sanger,  Lenvin 


On  motion  of  Hsieh,   seconded  by  Flynn, 
the  following  resolution  was  adopted: 

83-0039       M       Approving  modification  No.    3  to  Contract  No.  MR-757 
Muni  Metro  System  -  Switch  Investigation,  Kaiser 
Engineers,   Inc.,   in  the  amount  of  $21,930.96,  in 
order  to  permit  additional  engineering  work  to  be 
performed  at  the  Embarcadero  and  other  Metro  switches. 


Votes:     Ayes  -  McCrea,   Hsieh,   Flynn,   Sanger,  Lenvin 
Commissioner  Nancy  Lenvin  was  excused. 

On  motion  of  Flynn,   seconded  by  Hsieh, 
the  following  resolution  was  adopted: 

0  ■     F       Authorizing  the  Assistant  General  Manager,   PUC ,  to 
apply  for,   accept,   and  expend  up  to  $6  million 
of  Operator's  Direct  Share  30%  State  Transit  Assistance 
funds  to  finance  1982-83  Municipal  Railway  operations. 

Votes:     Ayes  -  McCrea,  Hsieh,  Flynn,  Sanger 


83-013 


On  motion  of  Sanger,  seconded  by  Hsieh, 
the  following  resolution  was  adopted: 


1  F       Authorizing  the  Assistant  General  Manager,   PUC,  to 

apply  for  and  accept  up  to  $845,162  of  State  Transit 
Assistance  funds  for  the  purchase  and  installation  of 
equipment  to  allow  prepaid  fare  collection  for  the 
cable  car  system. 

Commissioner  John  Sanger  was  excused. 

Votes;     Ayes  -  McCrea,   Hsieh,  Flynn 

On  motion  of  Flynn,    seconded  by  Hsieh, 
the  following  resolution  was  adopted: 

2  F      Authorizing  the  Assistant  General  Manager  of  Finance, 

PUC,  to  apply  for,  accept,  and  expend  $326,688  of 
Bridge  Toll  Net  Revenue  funds  and/or  other  monies 
allocated  by  the  Metropolitan  Transportation  Commission 
for  the  purchase  of  four  automated  testing  systems 
and  related  hardware  from  the  Hewlett  Packard  Company. 

Votes:     Ayes  -  McCrea,  Hsieh,  Flynn 


On  motion  of  Flynn,   seconded  by  Hsieh, 
the  following  resolution  was  adopted: 

Requesting  a  supplemental  appropriation  authorizing 
the  Controller  to  transfer  $2,320,000  from  various 
personnel  line  items  in  the  Municipal  Railway  to  the 
platform  salaries  line  item. 

Votes:     Ayes  -  McCrea,   Hsieh,  Flynn 


On  motion  of  Hsieh,   seconded  by  Flynn, 
the  following  resolution  was  adopted: 

Requesting  the  Mayor  to  recommend  to  the  Board  of 
Supervisors  a  Water  Department  supplemental  appro- 
priation of  $210,500  to  increase  the  spending  level 
of  San  Francisco  Water  Department  Contract  No.  1839R 
with  Pacific  Pavement  Company  Ltd. 

Votes:     Ayes  -  McCrea,  Hsieh,  Flynn 


On  motion  of  Hsieh,   seconded  by  Flynn, 
the  following  resolution  was  adopted: 

Approving  an  amendment  to  the  contract  with  the  law  firm 
of  Howard,   Rice,  Nemerovski,  Canady,   Robertson,  and 
Falk  for  professional  services  with  respect  to  the 
litigation  entitled,   Palo  Alto  v.  CCSF,   and  increasing 
the  funding  from  the  sum  of  $170,000  to  $300,000. 

Votes:     Ayes  -  McCrea,   Hsieh,  Flynn 


Copies  of  the  above  resolutions  are  on  file  in  the  office  of 
the  Secretary  of  the  Public  Utilities  Commission. 

************ 


83-01^ 


Public  Hearing — To  consider  modification  to  the  schedule  of  rates, 
fares  and  charges  of  the  San  Francisco  Municipal  Railway. 

Mr.   Rudolf  Nothenberg,   General  Manager  of  Public  Utilities,  reported 
that  the  Municipal  Railway  has  experienced  a  revenue  shortfall  from 
what  had  been  anticipated  in  the  last  fare  adjustment.     As  had 
been  requested,   staff  looked  at  the  consequences  of  the  fare 
structure  adopted  by  the  Board  of  Supervisors,  particularly  as 
regards  an  appropriate  price  for  the  Fast  Pass,   senior  citizens 
and  handicapped  fares.     Mr.  Jed  has  that  report. 

Mr.  Leo  Jed,  Assistant  General  Manager,  Bureau  of  Financial  Manage- 
ment, Public  Utilities  Commission,   stated  that  staff  analyses 
indicate  that  a  $23.00  Fast  Pass  would  result  in  $1  million  less 
revenue;  a  $22.00  Fast  Pass  would  cost  $1.9  million  and  a  discount 
fare  of  $.25  single  fare/$5.00  Discount  Pass  would  increase 
revenue  $1.6  million  annually. 

President  McCrea  said  that  the  question  before  the  Commission  is 
whether  the  Commission  should  resubmit  to  the  Board  of  Supervisors 
aproposal  to  reduce  the  Fast  Pass  to  $22.00  and  raise  the  senior 
citizen  and  handicapped  fare  to  $.25,  with  a  $5.00  monthly  pass. 
He  opened  the  meeting  to  the  public. 

Mr.  Fred  Ruge,   representing  Consumer  Action  Now,   suggested  that 
no  recommendation  be  made  at  this  time. 

Mr.  David  Hoag  said  that  all  monthly  passes  should  be  based  upon 
the  cost  of  40  rides.     Therefore,   the  Fast  Pass  should  remain 
the  same  and  the  student  pass  increased.     He  supported  raising 
the  senior  citizen  fare  to  15<:  with  a  $6.00  pass. 

Mr.  H.  Elmo  Powell  spoke  in  opposition  to  raising  the  fare  for 
senior  citizens  and  handicapped  persons. 

Mr.  Ken  Farmer  opposed  any  fare  increase. 

Mr.  Norman  Armentrout  opposed  a  five  fold  increase  for  senior 
citizen  fares . 

Mrs.   Fifer,   1701  22nd  Avenue,    suggested  a  10<:  senior  fare  with 
a  $3.50  pass. 

Mr.   Stephen  Langer  opposed  any  fare  increase. 

Mr.   Yu,   688  Commercial  Street,   said  that  the  problem  is  drivers 
don't  check  fares,   transfers  and  Fast  Passes. 

Mr.   John  G.   Gardner,   Senior  Vice  President,    I.L.W.U.,   Local  6, 
spoke  in  opposition  to  an  increase  for  senior  citizens. 

Mr.  Norman  Rolfe,   representing  San  Francisco  Tomorrow,   spoke  in 
favor  of  repealing  the  33%   farebox  requirement  of  AB-1107. 

Mrs.   Frances  Neer  said  that  the  Municipal  Railway  5-Year  Plan 
states  that  special  considerations  would  be  given  to  the  elderly 
and  handicapped. 

Mr.   Jeff  Sutter,   representing  the  San  Francisco  Muni  Coalition, 
said  that  AB-1107  has  become  a  floor  escalator  for  Muni  fares, 
making  them  higher  than  anywhere  else  in  the  State. 


83-015 


Ms.  Sondra  Gynkiss  said  that  the  current  senior  citizen  fa 
should  be  retained. 


Mr.  Walter  J.  O'Donnell  said  that  an  increase  in  the  monthly  pass 
for  handicapped  persons  would  put  Canon  Kip  Operation  Trans- 
portation out  of  business  because  their  clients  use  passes. 

Ms.  Dolly  Olsen  opposed  an  increase  for  senior  citizens  fares. 

Mrs.     Carolyn  Howard  said  that  the  higher  student  fares  create 
a  hardship  for  families  with  several  children. 

Ms.   Shirley  Bierly,   representing  the  San  Francisco  Legislative 
Forum,  California  Legislative  Council  of  Older  Americans,  opposed 
an  increase  for  senior  citizens  and  handicapped  persons. 

Ms.   Irene  Collier,   representing  the  Mayor's  Advisory  Council  on 
Childcare,   spoke  in  favor  of  reducing  the  Fast  Pass  price. 

Ms.  Lillian  Crosthwaite,   representing  the  711  Eddy  Street  Tenants 
Council,   said  that  if  the  senior  fare  must  be  raised  then  it  should 
be  raised  to  no  more  than  10  cents. 

Mr.  Jaime  D.  Cayabyat,  Sr.,  opposed  any  increase  for  senior 
citizens . 

Mr.  Phillip  Seronick  supported  retaining  the  current  fare  structure 
for  senior  citizens  and  handicapped  persons. 

Mr.  William  Silverstein  suggested  a  $20.00  Fast  Pass  and  retention 
of  the  current  discount  fares. 

Ms.  Susan  Bossardt  commented  that  there  does  not  appear  to  be  a 
common  basis  for  fares.  Fast  Passes  were  raised  from  $16.00  to 
$24.00  and  senior  citizens  fares  are  proposed  to  be  raised  from 
5  cents  to  25  cents . 

Ms.  Tanya  Light  said  that  San  Francisco  has  some  of  the  most 
powerful  legislators  in  the  State  Legislature.     If  repealing 
AB-1107  was  a  priority  with  local  officials  iL  would  become  a 
priority  with  the  State  Legislature. 

Commissioner  Sanger  said  that  changing  AB-1107  has  been  a  priority 
with  this  Commission  and  the  Mayor.     He  urged  anyone  interested 
in  this  matter  to  write  to  their  State  representatives. 

Ms.  Edythe  Franco  opposed  an  increase  for  senior  citizens  and 
those  people  receiving  S.S.I,  assistance. 

Mr.   Maurice  Klebolt,   President,  CAP/Trans,   pointed  out  that 
revenues  are  down  because  the  cable  car  system  is  closed  for 
rehabilitation . 

Mr.   Jose  Estape  spoke  in  favor  of  a  $20.00  Fast  Pass  and  against 
any  increase  for  senior  citizens  and  handicapped  persons. 

Mr.   Lee  Brown,  Vice  President  of  the  Retirees  Association  for 
Local  2,   opposed  any  increase  in  senior  citizens  fares. 

Ms.  Melody  Lamar,   representing  the  Gray  Panthers,   said  that  the 
City's  surplus  should  be  used  to  retain  the  5  cent  senior 
citizens  fare . 


83-016 


Ms.  Shirley  Rosenberg  said  that  riding  the  bus  is  her  only 
recreation  and  she  cannot  afford  to  pay  more  than  5  cents. 

Mr.   Steve  Linsey  suggested  that  AB-1107  take  into  consideration 
passenger  trips  per  dollar  or  passenger  miles  per  dollar.  He 
supported  the  proposed  increase  and  lowering  of  the  Fast  Pass. 

Ms.  Ann  Fibush  supported  the  Fast  Pass  concept  and  suggested 
extending  it  to  special  Saturday/Sunday  passes  and  marketing 
them  to  corporations. 

Mr.  Julius  Zamacoma  opposed  increasing  the  senior  citizens 
fare . 

Mrs.  Tardos,   1025  Balboa  Street,   supported  raising  senior  fares 
to  10  cents  during  off-peak  hours  and  25  cents  during  peak  hours. 

Ms.   Grace  G.  Hazelrigg  spoke  against  an  increase  in  senior 
citizens  fares. 

Ms.  Joan  P.  Emerson,   representing  the  Children's  Council  of  San 
Francisco,   supported  reducing  the  Fast  Pass,   retaining  the  5  cent 
senior  fare  and  no  fare  for  groups  of  four  or  more  children 
accompanied  by  an  adult. 

Mr.  G.  Bruce  Windrem  said  that  he  is  disabled  and  $5.00  for  a 
discount  pass  would  not  be  too  much  for  him  to  pay. 

Mr.  Robert  Spotorno  suggested  retaining  the  current  $24.00  Fast 
Pass  and  increasing  the  senior  fares  to  10  cents  and  $4.00  for 
a  pass, 

Mr.  Barry  Pearl  supported  changing  AB-1107  to  drop  the  33%  farebox 
requirement.     He  said  that  the  Metropolitan  Transportation 
Commission's  unified  fare  system  is  unfair  to  the  Municipal 
Railway,  therefore,  we  should  not  abide  by  it. 

The  public  hearing  was  closed. 

Commissioner  Hsieh  suggested  that  the  Commission  invite  the  San 
Francisco  representatives  in  the  State  Legislature  to  attend  our 
meeting  to  inform  the  Commission  and  the  public  regarding  the 
farebox  recovery  requirement. 

Commissioner  Sanger  said  that  he  feels  confident  that  the 
Commission  and  the  Mayor  will  be  successful  in  changing  the 
33%  farebox  requirement.     He  moved  to  continue  the  Commission's 
consideration  of  the  fare  modification  to  the  regular  meeting 
of  March  8,    1983.     Commissioner  Flynn  seconded.     The  motion 
was  unanimously  adopted. 

************ 

Resolution  No.   83-0032  —  Authorizing  a  contract  with  Environmental 
Impact  Planning  Corporation  to  prepare  initial  study  of  six 
projects  proposed  as  additions  to  the  Ketch  Hetchy  system. 

Commissioner  Sanger  questioned  the  inclusion  in  this  contract  of 
work  to  prepare  an  application  to  the  Federal  Energy  Regulatory 
Commission  on  the  South  Fork  Project  prior  to  the  completion  of 
the  environmental  assessment  of  all  proposed  projects.     Such  action 
assumes  that  the  Commission  has  selected  one  of  the  alternatives. 
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Mr.   Oral  Moore,   Deputy  General  Manager  and  Chief  Engineer,  Public 
Utilities  Commission,   replied  that  the  preliminary  permit  appli- 
cation for  the  South  Fork  Project  does  not  require  an  environmental 
study.     One  year  has  elapsed  since  the  preliminary  permit  was 
issued.     We  have  two  years  remaining  in  which  to  meet  the 
requirements  for  the  license  application . 

Commissioner  Sanger  moved  to  approve  a  contract  to  prepare  initial 
study  of  all  the  proposed  projects  including  the  South  Fork  Project 
and  directed  that  the  budget  be  appropriately  adjusted.  Commission 
Lenvin  seconded. 

Mr.  Alvin  Greenberg,  Chairman  of  the  Sierra  Club's  Water  Resources 
Committee  for  Northern  California,   said  that  he  appreciated  the 
Commission's  decision  to  fund  a  scoping  study  and  not  an 
engineering  study.     He  said  that  he  believes  the  scoping  process 
will  identify  the  need  to  review  non-river  alternatives. 

************ 

Resolution  No.    83-0039 — Approving  Modification  No.    3  to  MR-757. 

Commissioner  Flynn  questioned  whether  the  work  had  been  done  since 
the  modification  form  is  dated  September  23,  1982. 

Mr.  Edward  Pearson,  Acting  Deputy  General  Manager,  Engineering  and 
Maintenance,  Municipal  Railway,  replied  that  the  work  had  not 
been  done  and  explained  the  tasks  that  would  be  performed  under 
this  modification. 

Commissioner  Flynn  requested  that  modifications  be  submitted  to 
the  Commission  in  a  more  timely  fashion.     Commissioner  Sanger 
requested  that  the  materials  submitted  to  the  Commission  include 
what  we  are  being  asked  to  pay  for. 

************ 

Item  No.  20 — Regarding  the  northern  terminal  loop  for  the  extension 
of  the  33-ASHBURY. 

Ms.  Susan  Chelone,  Transit  Planner,  Municipal  Raj.lway,   stated  that 
a  public  meeting  was  held  in  the  neighborhood  to  consider  several 
alternatives   for  the  northern  terminal  loop  of  the  33-ASHBURY.  As 
a  result,   staff  is  recommending  the  following  route:      from  Arguello 
and  California,   via  California,  Walnut,   Sacramento,  Presidio, 
California  to  Arguello. 

Ms.   Frances  Neer,    3365  Sacramento  Street,   said  that  many  of  the 
people  on  Walnut  Street  will  use  the  service  to  go  to  Children's 
Hospital  or  Marshall  Hale  Hospital. 

Mr.  Paco  Palmero,  representing  Children's  Hospital  and  Marshall 
Hale  Hospital,   opposed  routing  the  bus  on  Maple  Street. 

Mr.   Jere  Becker  supported  the  loop  at  Presidio  Avenue. 

Mr.   Roy  Johns,    3965  Sacramento  Street,   suggested  routing  the  bus 
through  Jordan  Park  and  opposed  using  Sacramento  Street. 
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Mr.  John  Skov,  representing  the  Sacramento/Arguello  Neighborhood 
Association,  supported  operating  the  line  to  Presidio  Avenue  and 
suggested  returning  via  Euclid  Avenue. 

Mr.  Maurice  Klebolt  suggested  making  the  33-ASHBURY  line  a  loop  by 
extending  it  along  California  Street  to  Van  Ness  Avenue  and  then 
to  San  Francisco  General  Hospital 

Commissioner  Lenvin  was  excused  at  5:25  P.M. 

President  McCrea  directed  that  staff  conduct  another  neighborhood 
meeting  and  notify  everyone  who  may  be  affected  by  the  various 
proposals  being  considered.     This   item  was  continued  to  March  8,  198 


************ 


Commissioner  Sanger  was  excused  at  5:35  P.M. 


THEREUPON  THE  MEETING  WAS  ADJOURNED: 


5:40  P.M. 


83-019 


Resolution  No.       8  3-0014-MR 


1/25/83 


RESOLVED,    That  on  reccrtnencaation  of  the  General  Manager  of  Public  Utilities, 
Hie  General  Claims  T^ent  thereof,  and  the  City  Attorney,  this  Ocrmission  approved  ar^  hereby 
requests  the  Controller  to  allot  funds  and  to  draw  warrants  against  such  fu«33  as  are  or  will 
be  available  in  payment  of  claims  against  the  Municipal  Railway: 


Claimant 


Acdt.  No. 
&  Prayer 


Type 


Accident 
Date 


PI/ 
PD 


Non-Litigated  Settlements 
None 

Litigated  Settlements 
Doris  Adams 


Joe  Ancora 


Maurice  Cantillon 
and 

Ruth  Cantillon 


Maria  L.  Rodriguez 

Evelyn  Vigil 

Judgments 
Teresa  Cronin 


80S0196-1 
$150,000.00 


2-7+ 


1-4 


3/21/81 


8/15/81 


81T0219-2 
$250,000.00 
(Plus  waiver  of  any  and  all  City  liens) 


80B2479-2 
$200,750.00 
80B2479-3 
$200,750.00 


11-3  + 
11-3  + 

2-7 


6/04/81) 
) 

6/04/81) 
) 

6/12/80 


A 
A 


79B2456-2 
$50,000.00 
(Co-Deft,    to  pay  $1,000.00  also) 


80S6416-1 
$Und.  Amt. 


18-1 


7-6 


2/20/81 


10/29/80 


80B5260-1 
$Und.  Amt. 

(Includes  Costs  +  Interest  upon  demand) 


Settlement 


$  5,000.00 
10,000.00 

3,000.00 
1,800.00 

4,000.00 
15,000.00 

3,745.70 
$42, 545. 70 


Total  Settlements : 
Index     560946       Sub-Object  1450 


(7) 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public 
Utilities  Commission  at  its  meeting  of  January  25,  1983. 


1/25/83 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  Of  BAN  FRANCISCO 
RESOLUTION  ^"-fir?— O.^'  f  ^ 


RESOLVED,  That  this  Commission  hereby  approves, 
in  accordance  with  Resolution  No.  77-0184,  adopted  April  12, 
1977,  payment  of  claims  in  the  amount  of  S80,967o34,  made 
by  the  Municipal  Railway,  month  of  December,  1982,  per 
Revolving  Fund  Direct  Payment  Nos.:  CL0082,  CL0094 ,CL0097 , 
CL0102,  CL0104,  CL0109  and  Direct  Payment  Nos.:  CL0103. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  bv  the  Public  Utilities  Commission 

'JANUARY  2  51983 


at  its  meeting  of- 


Secretary  and  Assistant  General  Manner 


rUGLlC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  8AN.  FRANCISCO 

RESOLUTION  No  83-0016 


RESOLVED,  That  this  Commission  on  the  recommendation 
of  the  General  Manager  of  Public  Utilities,  Department  Managers, 
and  the  City  Attorney,  hereby  approves  the  cancellation  and 
write-off  of  uncollectible  accounts  receivable  which  is  more 
than  ninety  days  past  due  and  the  adjustment  of  accounts 
receivable,  month  of  December,  1982,  $763.00,  per  list  of 
January  6,  1983. 

RESOLVED,  That  this  Commission  hereby  approves 
compromise  settlements,  month  of  December,  1982,  total  amount 
billed  $5,6U7.58,  total  compromise  settlements  $4,147.17,  and 
approves  collections,  month  of  December,  1982,  amount  of 
$8,915.71  for  payment  of  damage  claims  which  the  Municipal 
Railway  has  against  miscellaneous  debtors,  per  lists  of 
January  6,  19  83. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Piiblic  Utilities  Commission 

at  its  meeting  of    January  2^^1983 


Secretary  and 


vnd  Assistant  General  Manager 


■WJBIIC  UTILITIES  COIVimi55ION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No 


RESOLVED,  That  on  recommendation  of  the 
General  Manaoer  of  Public  Utilities,  the  General 
Manager  and  Chief  Engineer,  San  Francisco  Water 
Department,  and  the  City  Attorney,  this  Commission 
approves  and  hereby  requests  the  Controller  to  draw 
warrant  In  favor  of  Dolly  Mae  Burrow  and  Douglas  H. 
VanVlear,  Esq.,  in  the  amount  of  $4,500.00  In  settlement 
of  non-litigated  claim  against  the  San  Francisco  Water 
Department,  arising  from  personal  injuries  and  property 
damage  sustained  In  an  automobile  accident  with  a 
Water  Department  vehicle  on  December  1,  1981,  at 
Mlllbrae  Avenue  in  Millbrae. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

.    ,  JANUARY  2  5  1983 

at  its  meeting  of  >1 


16 


Secretary,  Public  Utilities  CommiKion 


■FUBIIC  UTIlfTIES  COMMISSION  -^^^mmmmm^ 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  Mn  83-^0018 

RESOLVED,  That  on  recommendation  of  the 
General  Manager  of  Public  Utilities,  the  General 
Manager  and  Chief  Engineer,  San  Francisco  Water 
Department,  and  the  City  Attorney,  this  Commission 
approves  and  hereby  requests  the  Controller  to  draw 
warrant  In  favor  of  Nora  K.  Luke  1n  the  amount  of 
$4,500.00  in  settlement  of  non-1 1 tlqated  claim  against 
the  San  Francisco  Water  Department,  arising  from 
property  damage  sustained  from  a  water  main  break  on 
July  24,  1981,  at  Judah  and  21st  Avenue. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

JANUARY  2  51983 


at  its  meeting  of_ 


Secretary,  Public  Utilities  Comm^ion 


"Public  UTiimR  commission^ 

CITY  AND  COUNTY  OF  BAN  FRANCISCO 


RESOLUTION  No 


83-^0019 


WHEREAS,  Under  Municipal  Railway  Contract  No.  837, 
Construction  of  Traction  Power  System  and  Related  Work  at  the 
Geneva  Carbarn  site  is  to  be  performed  with  financial  assistance 
from  the  Federal  and  State  Governments;  and 

WHEREAS,  The  Department  of  City  Planning  has  determined 
that  this  project  is  categorically  exempt  from  the  California 
Environmental  Quality  Act  (CEQA)  and  the  State  Guidelines  as  a 
Section  15060  project;  now,  therefore  be  it 

RESOLVED,  That  this  Commission  approves  the  plans  and 
specifications  as  prepared  and  recommended  by  staff,  and  hereby 
authorizes  bid  call  for  Municipal  Railway  Contract  No.  837, 
Geneva  Carbarn,  Construct  Traction  Power  System  and  Related  Work. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

.    ,  JANUARY  2  51983 

at  Its  meeting  of.  ^  


SecTetaryTFublic  Utilities  Cornrrmston 


CrrV  AND  COUNTY  or  VAN  PftANCiaCO 


RESOLUTION  Nft  83  0020 


RESOLVED,  That  this  Commission  approves  the  plans  and 
specifications  as  prepared  and  recommended  by  staff,  and  hereby 
authorizes  bid  call  as  follows; 

Municipal  Railway  Contract  NOo  818 
Muni  Metro  Rail  Center 
Track  Drainage 

and,  be  it  further 

RESOLVED,  That  in  accordance  with  the  provisions  of 
Chapter  31,  Section  31^22 (a)  of  the  San  Francisco  Administrative  Code, 
this  project  is  hereby  determined  to  be  categorically  exempt  from  the 
California  Environmental  Quality  Act  (CEQA)  and  the  State  Guidelines 
as  a  Section  15060  project. 


I  htrehy  certi/y  that  the  foregoing  resolution  was  adopted  by  t/w  Public  Unlittes  Commission 

-..^ngo/  ^i^'^RY  2  5  1983 


Secretafy/rublic  Utiioies  Comn 


TUBIIC  UTILITTE5  COMMISSIOrr^ 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


83-0021 

RESOLUrrON  No_Z_^____ir 


RESOLVED,  That  the  Public  Utilities  Coinraission  does  hereby 
note  that  the  project  which  is  the  subject  of  this  resolution  has 
been  determined  by  the  Department  of  City  Planning  to  be  catego- 
rically exempt  as  a  Class  1(b)  project  under  the  State  Guidelines 
implementing  the  California  Environmental  Quality  Act,  and  be  it 
further 

RESOLVED,  That  this  Commission  approves  the  plans  and  speci- 
fications as  prepared  and  recommended  by  staff,  and  hereby  autho- 
rizes Bid  Call  as  follows: 

Water  Department  Contract  No.  1853  -  8-Inch,  12-Inch  and  16-Inch 
Ductile  Iron  Main  Installation  in  Cabrillo  Street,  La  Playa  Avenue, 
Balboa  Street  and  the  Great  Highway. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  JANUJ 


Secretary,  Public  Utilities  Commission 


TOBiic  uniirm  comniission^ 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  Mo  83—0022 


WHEREAS,  On  October  12,  1982  the  Public  Utilities  Coramisalon 
awarded  Hetch  Hetchy  Contract  No.  621,  Cathodic  Protection  San 
Joaquin  Pipelines  to  HARCO  Corporation;  and 

WHEREAS,  HARCO  Corporation,  by  letter  dated  January  10,  1983 
requested  the  substitution  of  subcontractor,  Empire  Drilling  for 
Ham  Drilling,  the  subcontractor  listed  in  their  bid  to  perform  the 
work  of  drilling  anode  wells  under  this  contract,  and 

WHEREAS,  Utilities  Engineering  Bureau  staff  has  established 
that  said  substitution  of  subcontractor  is  in  the  best  interests  of 
the  City;  now,  therefore  be  it 

RESOLVED,  That  the  Commission  hereby  authorizes  and  approves 
the  substitution  of  subcontractor.  Empire  Drilling  for  Ham  Drilling 
to  perform  the  drilling  of  anode  wells  for  the  subject  contract. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  b^^^  Public  Utilities  Commission 

'JANUARY  2  5 

at  its  meeting  of  
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Secretary,  Fublic  Utilities  ComnUsston 


■WJBifc  unirrres  coMiviissiofr' 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No 


83^023 


RESOLVED^  l^at  this  Commission  hereby  awards  San  Francisco 
Water  Department  Contract  No©  1854,  Construction  of  Fences  on  Ri^t- 
of-Way  at  Street  Crossings,  City  of  Fremont  and  Newark,  Alameda  County 
In  the  amount  of  $27,145*82  to  Oliveira  Fence,  Inco,  400  Reed  Street, 
Santa  Clara,  California  95050  as  the  lowest  regular  and  responsible 
bidder,  and  rejects  all  other  bids  for  the  work. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
a,i,sm»Ungof   JANUARY    2  5  1983. 


Secretary,  Public  Utilities  CommissXn 


''PUBiic  ommra  comrviissiofv 

CI7Y  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No 


RESOLVED,   That  this  Commission  accepts  the  work 
performed  under  Water  Department  Contract  No.  1814, 
8-Inch  Ductile  Iron  Main  Installation  in  Sansome  Street, 
between  Sutter  and  Broadway  Streets,   as  satisfactorily 
completed;   approves  debit  Modification  of  Contract  No.  1 
in  the  amount  of  $38,433.00;   authorizes  an  extension  of 
time  for  unavoidable  delays  of  13  working  days  and  autho- 
rizes final  payment  in  the  amount  of  $33,622.10  to  the 
Contractor,   P  &  j  utility  Company. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Comrrtission 
at  its  meeting  of  JANUARY    2  5  198i 


Secretary,  Public  Utilities  Commissmn^ 


PUBLIC  UmiTIES  COMMISSION^ 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  Mo  83-^025 


RESOLVED,  That  this  Commission  accepts  the  work  performed 
under  Water  Department  Contract  No.  1837,  8-Inch  Ductile  Iron  Main 
Installation  in  Powell  Street  between  Sacramento  and  Jackson  Streets 
as  satisfactorily  completed;  approves  credit  Modification  of 
Contract  No.  1  in  the  amount  of  $3,797.45,  authorizes  an  extension 
of  time  for  unavoidable  delays  of  11  working  days  and  authorizes 
final  payment  in  the  amount  of  $6,224.75  to  the  Contractor,  Rockmont 
Construction  Company. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

,  JMUm  2  5  1983 

at  its  meeting  of  


Secretary,  Public  Utilities  Commission 


niBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  GAN  FRANCISCO 

RESOLUTION  No  83-0026 


RESOLVED,  That  this  Commission  accepts  the  work  performed 
under  Water  Department  Contract  No.  1838,  6-Inch  Ductile  Iron  Main 
Installation  in  Washington  St.,  Jackson  St.,  Jones  to  Taylor  Sts.; 
Taylor  to  Mason  Sts.  and  Mason  St*,  Filbert  to  Greenwich  Sts.,  as 
satisfactorily  completed;  approves  credit  Modification  of  Contract 
No.  1  in  the  amount  of  $14,591.79,  authorizes  an  extension  of  time 
for  unavoidcible  delays  of  3  working  days  and  authorizes  final 
payment  in  the  amount  of  $7,627.66  to  the  Contractor,  Rockmont 
Construction  Company. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
ct  its  meeting  of  JA^RY   2  5  191 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION 


.^3-0027 


WHEREAS,    For  FY  82/83  the  Water  Department  requested 
$62,074  for  holiday  pay   {object  012)    and  $109,215  for 
extended  work  week   (object  013) ,  and 

WHEREAS,   The  Board  of  Supervisors  reduced  the  amounts 
requested  for  both  holiday  pay  and  extended  work  week  to 
the  expenditure  level  of  FY  81/82,  and 

WHEREAS,   The  authorized  amount  is  inadequate  to  guarantee 
the  continual  delivery  of  water,   meet  legal  water  quality 
standards,   and  insure  the  security  of  watersheds;  now, 
therefore ,   be  it 

RESOLVED,   That  this  Commission  hereby  requests  the 
Mayor,   to  recommend  to  the  Board  of  Supervisors  a  Water 
Department  supplemental  appropriation  in  the  amount  of  $48  779 
from  Unreserved  Fund  Balance  to: 

32-001-387019-012     Holiday  Pay  $26  766 

32-001-387019-013     Extended  Work  Week  $22^013 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of   JANU/IRV    2  5  JSg' 


Secretary,  Public  Utilities  Commisibn 


PUBLIC  UTILITIES  COMMISSIOIT 

CITY  AND  COUNTY  OF  SAN  FRANCIBCO 


RESOLUTION  No 


83^028 


WHEREAS,   The  Hetch  Hetchy's  Project  Superintendent  of  Operations 
will  retire  on  April  15,   1983  with  unused  sick  leave  credits  of 
one-hundred  twenty-three   (123)   days  for  which  he  is  entitled  to 
compensation,  and 

WHEREAS,   Normally  the  replacement  of  an  employee  receiving  com- 
pensation in  lieu  of  unused  sick  leave  credits  cannot  be  made 
until  such  payment  has  been  recovered  from  appropriations  made 
for  personal  services,   except  where  department  requirements  are 
such  that  said  position  must  be  filled  immediately;  and 

WHEREAS,   The  vacancy  of  this  position  over  a  long  period  of  time 
will  create  a  serious  loss  of  efficiency  in  the  management  of 
Hetch  Hetchy  Operations;  therefore,   be  it, 

RESOLVED,   That  this  Commission  hereby  requests  the  Mayor  to 
recommend  to  the  Board  of  Supervisors  that  this  position  be  filled 
immediately  per  the  Annual  Appropriation  Ordinance,   Section  10, 
Subsection  7 . 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
ct  its  meeting  of  JANUARY    2  51983 


Secretary,  Public  Utilities  CommiSion 


"Public  utilities  commission 

CITY  AND  COUNTY  OF  9AN  FRANCISCO 


RESOLUTION  No 


53^0029 


WHEREAS,   The  Civil  Service  Commission  at  its  June  21  1982 
meeting  had  for  consideration  a  Municipal  Railway  supervisory 
differential  adjustment  request  for   (1)    7205  Chief  Stationary 
Engineer  and   (2)   Track  Maintenance  Supervisor  I  as  provided  by 
the  Salary  Standardization  Ordinance  for  FY  81/82,  and 

WHEREAS     The  Civil  Service  Commission  approved  the  supervisory 
differential  adjustment  request,    thus  amending  the  Annual 
Salary  Ordinance  accordingly;   now  therefore  be  it 

RESOLVED,   That  this  Commission  hereby  requests  the  Mayor  to 
recommend  to  the  Board  of  Supervisors  a  Municipal  Railway 
supplemental  appropriation  in  the  amount  of  58,581.23  to  be 
transferred  from 

31-001-560839-&0  3  $8,581.23 
TO: 

31-001-560839  -  0176  $  7,060.23 
31-001-560839  -  0600  1,020.00 
31-001-560839  -  0606  473.00 
31-001-560839  -  0620  28*00 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commis^on 
at  its  meeting  of  JANU' 


PUBLIC  UmiTIES  COMMISSION 

CITV  AND  COUNTY  OF  SAN  FRANCieCO 


RESOLUTION  Mo  83-0030 


WHEREAS  The  Public  Utilities  Commission  General  Manager  will 
vacate  his  position  on  January  31,  1983  with  forty-th?ee  (43) 
days  of  entitled  compensation;  and 

WHEREAS,    Normally  the  replacement  of  an  employee  receivina 
compensation  credits  cannot  be  made  until  such  payment  hal  been 
recovered  from  appropriations  made  for  personal  services ,  except 

be'fril^rf      l^r'^'^T^'  -ch  that  said  positioA  ^ust"^ 

be  ti lied  immediately;  and 

WHEREAS,    The  vacancy  of  this  position  over  a  long  period  of  time 

o  n^r^^°^^  efficiency  in  the  management  of 

the  Public  Utilities  Commission;  therefore  be  it 

RESOLVED,   That  this  Commission  hereby  requests  the  Mayor  to 
recommend  to  the  Board  of  Supervisors  that  this  position  be  filled 
immediately  per  the  Annual  Appropriation  Ordinance  Section  10, 
Subsection  7 .  ' 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of  JANUARY  2  51981 

joryKM^  La- 


Secretary,  Public  Utilities  Commission 


"PUBLIC  UTILmfS  COMMISSIOfT 

CITY  AND  COUNTY  OF  SAN  FRANCtSCO 


83-0031 

RESOLUTION  Na 


WHEREAS,   The  Civil  Service  Commission  at  its  June  21  1982 
meeting  had  for  consideration  a  Water  Department  sup4rvisorv 
differential  adjustment  request  for    (1)    5150  Assistant 
Division  Manager  Alameda  Operations,    (1)    5154  Assistant 
Division  Manager  Peninsula  Operations  and   (1)    5206  Associate 
Civil  Engineer  as  provided  by  the  Salary  Standardization 
Ordinance  for  FY  81/82,  and 

WHEREAS     The  Civil  Service  Commission  approved  the  supervisory 
differential  adjustment  request  thus  amending  the  Annual  Salary 
Ordinance  accordingly;  now,   therefore  be  it 

RESOLVED,   That  this  Commission  hereby  requests  the  Mayor  to 
recommend  to  the  Board  of  Supervisors  a  Water  Department  supple- 
mental appropriation  in  the  amount  of  $11,324.20  from 

32-001-387019-0010  -  $11,324.20  to 

32-001-387019-0176  -  9,187.20 

32-001-387019-0600  -       1,484  00 

32-001-387019-0606  -  616  00 

32-001-387019-0620  -  37  00 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Comrriission 
at  its  meeting  of  UANUARY    2  5  1983 


^Wmw  uiibiinv  %»%#ifmiiws< 

CITY  AND  COUNTY  OP  SAN  FRANCIBCO 


RESOLUTION  No 


WHEREAS,   This  Commission  directed  the  General  Manager 
of  Hetch  Hetchy  Water  and  Power  to  have  an  Environmental  Impact 
Report  prepared  covering  the  proposed  additions  to  the  Hetch 
Hetchy  system;  and 

WHEREAS,   By  Resolution  No.   82-0453  on  October  12,  1982 
this  Commission  selected  Environmental  Impact  Planning  Corporation 
(EIP)   as  the  firm  best  qualified  to  perform  this  work  and  authorized 
the  Deputy  General  Manager  and  Chief  Engineer,  Public  Utilities 
to  negotiate  a  contract  with  EIP;  and 

WHEREAS,   $600,000  has  been  funded  in  the  1982-83  Hetch 
Hetchy  budget  in  contractural  services  for  the  preparation  of  an 
environmental  impact  report  on  the  proposed  additions  to  the  Hetch 
Hetchy  system;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  authorizes  the 
Deputy  General  Manager  and  Chief  Engineer,  Public  Utilities  Commission, 
to  execute  a  contract  with  Environmental  Impact  Planning  Corporation 
to  perform  the  tasks  enumerated  in  the  contract  for  a  sum  not 
to  exceed  $79,600. 


1  hereby  tertify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

^■^  ^    ,  JANUARY  2  5t983 

at  Its  metfting  oj  ^_ 


Secietayy,  VvbUcUtiMHcs  Co  mmttbotT 


"PUBLIC  UTILITieS  COMMISSICyN" 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No  83'"0^33 


WHEREAS,  Funds  for  the  Cherry-Eleanor  Pump  Stations  were 
approved  by  the  Board  of  Supervisors  on  August  9,  1982  and  August  16, 
1982;  and 

WHEREAS,  The  San  Francisco  Planning  Commission  has  issued 
a  Final  Determination  for  the  project;  and 

WHEREAS,  Subject  to  certain  stipulations  the  U.S.  Bureau 
of  Land  Management  has  promised  its  approval  of  the  project  in  a 
letter  dated  November  9,  1982;  and 

WHEREAS,  On  January  3,  1983  The  San  Francisco  Board  of 
Supervisors  approved  said  stipulations,  now  therefore  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the  issuing 
of  purchase  specifications  for  pumps  and  motors  subject  to  appproval 
of  the  project  by  the  U.S.  Bureau  of  Land  Management. 


J  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

,  'JANUARY  2  51983 

at  tts  meeting  of  


Secretary,  Public  Utilities  Commisl^on 


^BLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No 


83-0034 


WHEREAS,  An  agreement  between  the  City  and  its 
consultant,  Chin  &  Hensolt,  Engineers,  Inc.,  for  professional 
services  for  engineering  design  for  reconstruction  of  the  cable 
car  trackway  was  entered  into  on  September  15,  1980;  and 

WHEREAS,  Amendment  No.  1  to  this  agreement  was  approved 
by  the  Public  Utilities  Commission  on  December  9,  1980,  Amendment 
No.  2  was  approved  by  the  Commission  on  August  11,  1981,  and 
Amendment  No.  3  was  approved  by  the  Commission  on  July  13,  1982;  and 

WHEREAS,  Finalization  of  the  design  will  require  several 
adjustments  to  satisfy  operational  and  maintenance  requirements  of 
the  Municipal  Railway,  to  retain  existing  utilities  at  their  exist- 
ing locations,  and  to  compensate  for  the  fact  that  legislation 
required  for  certain  aspects  of  the  original  design  concept  failed 
to  gain  approval  by  the  Board  of  Supervisors;  and 

WHEREAS,  These  adjustments,  which  will  involve  a  design 
cost  estimated  at  a  "not  to  exceed"  figure  of  $90,218,  could  not 
reasonably  have  been  anticipated  in  the  original  scope  of  work  defined 
by  the  agreement;  and 

WHEREAS,  Under  the  terms  of  the  agreement,  credits  are 
now  due  to  the  City  in  the  amount  of  $60,400;  and 

WHEREAS,  Although  the  difference  between  the  additional 
design  costs  and  the  credits  due  would  result  in  a  net  increase  of 
$29,818  in  the  contract  amount,  actual  additional  costs  may  be  less 
since  the  costs  of  additional  work  items  have  been  presented  as  "not 
to  exceed"  estimate;  now  therefore  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  does  hereby 
approve  Amendment  No.  4  to  said  agreement  with  the  aforementioned  firm 
which  will  cover  both  the  additional  design  work  and  the  credits  due 
to  the  City,  resulting  in  a  new  total  compensation  figure  under  this 
agreement  as  modified  not  to  exceed  $3,643,691;  and  be  it  further 

RESOLVED,  That  this  Commission  hereby  authorizes  the 
Deputy  General  Manager  and  Chief  Engineer  of  the  Public  Utilities 
Commission  to  execute  said  cunendment  to  the  agreement  with  the 
aforementioned  firm;  and  be  it  further 

RESOLVED,  That  execution  of  said  amendment  shall  be 
subject  to  the  approval  of  appropriate  Federal,  State  and  local 
agencies . 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

JANUARY  2  51983 


at  its  meeting  of_ 


'tl  —ft 


Secretary,  Public  Utilities  Commission 


PUBLIC  ununBs  commission 

CITY  AND  COUNTY  OF  SAN  FHANCIBCO 
RESOLUTION  Nr.   Q3"*0Q35  , 


WHEREAS,  This  Commission  by  its  Resolution 
No.  82-0448  adopted  October  12,  1982  authorized  the  Deputy 
General  Manager  and  Chief  Engineer  to  negotiate  a  detailed 
scope  of  work,  an  appropriate  fee,  and  a  professional 
services  contract  with  Kennedy /Jenks  Engineers  in  association 
with  Tudor  Engineering  Co.  to  perform  a  study  of  alternatives 
to  San  Joaquin  Pipeline  No.  4;  and 

WHEREAS,  The  attached  scope  and  contract  has  been 
negotiated  to  the  satisfaction  of  all  parties  concerned  for 
a  fee  not  to  exceed  $100,000;  and 

WHEREAS,  This  work  is  to  be  funded  from  funds 
allocated  for  this  purpose  in  the  1982-83  Hetch  Hetchy 
Capi  t al  Improvement  Budge  t ;  now ,  the  re  f o  re ,  be  it 

RESOLVED,  That  this  Commission  hereby  authorizes 
the  Deputy  General  Manager  and  Chief  Engineer  to  execute 
this  professional  services  contract  with  Kennedy/Jenks 
Engineers  in  Association  with  Tudor  Engineering  Co.  in  an 
amount  not  to  exceed  $100,000.00. 


/  htreby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
a,  its  n,ee.in,  of  JANUARY    2  5  1983 


Secretary,  Public  Utilities  Comrnfssion 


^VOLIO    U  I ILI  ■  lEa 

CITY  AND  COUNTY  OF  SAN  TRANCIBCO 


RESOLUTION  No, 


83~0O36 


WHEREAS,  On  January  11,  1983,  this  Commission  adopted  Resolution 
No.   83-0003  which  approved  a  revised  Schedule  of  Rates  to  be  charged  for 
furnishing  Hetch  Hetchy  power  to  private  consumers  and  municipal  depart- 
ments of  the  City  and  County  of  San  Francisco;  now,  therefore,  be  it 

RESOLVED,  That  in  accordance  with  File  No.   8832,  Ordinance  No. 
738"^,  this  Commission  approves  and  hereby  submits  to  the  Board  of 
Supervisors  a  report  of  the  anticipated  effect  of  approval  of  the  fore- 
going upon  the  budget  of  Hetch  Hetchy  Water  and  Power  for  the  current 
and  succeeding  fiscal  year,  together  with  all  the  data  supporting  such 
conclusions . 


I  WT#by  certify  thai  the  fiyregfiing  resolution  was  adopted  by  the  Public  Utilities  Commission 

^  ,  'JANUARY  2  5  1983 

at  as  me«tmg  of  


Secretary.  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCiGCO 

RESOLUTION  No.  83-0037 


WHEREAS,    This  Commission,  by  Resolution  81-0300,  authorized  the  rerouting 
of  line  54-FELTON  and  the  creation  of  line  48-QUINTARA/24TH  STREET:  and 

WHEREAS,  The  staff  of  the  Municipal  Railway  has  indicated  two  minor  changes 
that  would  improve  operations  of  these  lines;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  authorizes  the  Municipal  Railway  to 
reroute  line  48-QUINTARA/24TH  STREET  on  Portola  Drive  between  Clipper  Street 
and  0-Shaughnessy  Boulevard  as  follows: 

Via  Clipper  Street,  Portola  Drive,  Vicente  Street  and  thence 
via  regular  route; 

and,  be  it  further 

RESOLVED,  That  this  Commission  hereby  authorizes  the  Municipal  Railway  to 
reroute  line  54-FELTON  as  follows: 

Via  Jerrold  Avenue,  Earl  Street,  La  Salle  Avenue,  Kirkwood  Avenue 
and  thence  via  regular  route. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  k^JLkf  Public  Utilities  Commission 

JANUARY  2  5 TO 

at  its  meeting  of  


Secretary  and  Assistant  General  MarSiger 


PUBLIC  unirriES  commission 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

83-0*^38 

RESOLUTION  Mo   


WHEREAS,  The  Municipal  Railway  currently  operates  line  29-SUNSET  to  a 
terminal  near  Third  and  Paul  Streets^  and 

WHEREAS.  The  staff  of  the  Municipal  Railway  believes  more  patronage  could 
be  generated  by  rerouting  line  29  to  new  and  growing  areas;  and 

WHEREAS,  The  Executive  Park  development  projects  7,200  employees  when  fully 
complete;  and 

WHEREAS,  The  Southern  Pacific  Development  Company  is  pursuing  development 
of  the  old  Bayshore  Yards  area  into  new  commercial  areas;  and 

WHEREAS,  A  direct  link  via  San  Francisco  State  University  and  the  Peninsula 
Train  service  at  Bayshore  Station  is  vital,  as  is  a  link  between  Executive  Park 
and  BART,  and  a  29-line  reroute  could  provide  these  links;  now,  therefore  be 
it 

RESOLVED,  That  this  Commission  requests  the  California  Public  Utilities 
Commission,  the  Southern  Pacific  Transportation  Company  and  the  California 
Department  of  Transportation  to  cooperate  with  the  Municipal  Railway  in  seeking 
a  safe  method  of  crossing  the  SP  line  at  grade  at  the  north  end  of  Bayshore 
Station. 


/  hereby  certify  that  the  foregoing  resotutton  was  adopted  by  the  Public  Utilities  Commission 

0,   _  JANUARY  2  51983 


4  ry;  f^j,L. 


'^^-■^^^^c7efary}i^f>lic  V^ies  Commi^ion 


CITY  AND  COUNTY  OP  SAN  FRANCISCO 


RESOLUTION  No 


83-0039 


WHEREAS,  The  provision  of  additional  expert  engineering 
services  is  essential  to  the  safe  operation  of  the  Metro  System 
track  switches;  and 

WHEREAS,   Funds  are  available  for  this  work  in  Index  Code 
734630,  Fund  31-730;   now,   therefore,   be  it 

RESOLVED,  That  this  Commission  approves  Contract  Modification 
No.    3  to  Contract  No.  MR-757,  Muni  Metro  System--Switch 
Investigation,  Kaiser  Engineers,   Inc.,   in  the  amount  of  $21,930.96 
in  order  to  permit  additional  engineering  work  to  be  performed 
at  the  Embarcadero  and  other  Metro  switches  as  directed  by  the 
Engineer . 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

JANUARY  2  51983 

at  its  meeting  of  


Secretary.  Public  Utilities  Commi$tkm 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  6AN  FRANCISCO 


WHEREAS,   the  State  Transit  Assistance    (STA)    fund  is  created 
pursuant  to  Public  Utilities  Sections  93310  et  seq.;  and 

WHEREAS,  the  State  Transit  Assistance  fund  makes  funds 
available  pursuant  to  PUC  Section  99314.5  for  allocation  to 
eligible  claimants  to  support  approved  transit  projects;  and 

WHEREAS,  prospective  claimants  are  those  operators,  cities, 
and  counties  eligible  to  claim  Transportation  Development  Act 
(TDA)    funds  pursuant  to  PUC  Sections  99260  et  seq.;  and 

WHEREAS,    in  July,    1982  the  California  State  Legislature 
passed  SB1335/AB2551 ;  and 

WHEREAS,    this  legislation  changed  the  method  by  which  State 
Transit  Assistance  funds  are  allocated;  and 

WHEREAS,    the  previous  STA  program  allocated  funds  to  counties 
solely  on  a  relative  population  basis;  and 

WHEREAS,   the  new  formula  allocates  seventy  percent  to  regional 
planning  agencies  according  to  population;   thirty  percent  directly 
to  operators  based  on  each  operator's  relative  revenues  (fares 
and  local  taxes)    for  the  previous  year;  and 

WHEREAS,    the  Municipal  Railway's  1982-83  share  of  the  30 
percent  direct  State  Transit  Assistance  is  estimated  to  be  four 
to  six  million  dollars;  and 

WHEREAS,   the  actual  amount  will  be  determined  by  the  State 
Controller's  Office  in  February  based  on  tabulation  of  1981-82 
revenue  reports  from  operators  throughout  the  State;  and 

WHEREAS,   MTC  has  programmed  these  State  funds  for  1982-83 
Municipal  Railway  operations;  and 

WHEREAS,  these  funds  will  reduce  the  burden  on  the  San 
Francisco  General  Fund;  and 

RESOLVED,   that  the  Assistant  General  Manager  of  Finance, 
Public  Utilities  Commission  is  authorized  to  apply  for,  accept, 
and  expend  up  to  six  million  dollars  of  Operator's  Direct  Share 
30  percent  State  Transit  Assistance  funds  to  finance  1982-1983 
Municipal  Railway  operations,   and  be  it  further 

RESOLVED,   that  the  Assistant  General  Manager  of  Finance, 
Public  Utilities  Commission  is  authorized  to  furnish  whatever 
additional  information  might  be  necessary  by  MTC  in  connection 
with  this  request. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  W  ^^ig  Public  Utilities  Commission 
at  its  meeting  of  


Secretary,  Public  Utilities  Commission 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No: 


WHEREAS,  The  State  Transit  Assistance  (STA)   fund  is 
created  pursuant  to  Public  Utilities  Sections  93310  et 
seq, ;  and 

WHEREAS,  The  State  Transit  Assistance  fund  makes 
funds  available  pursuant  to  PUC  Section  99314.5  for 
allocation  to  eligible  claimants  to  support  approved 
transit  projects;  and 

WHEREAS,  Prospective  claimants  are  those  operators, 
cities,  and  counties  eligible  to  claim  Transportation 
Development  Act  (TDA)   funds  pursuant  to  PUC  Sections 
99260  et  seq. ;  and 

WHEREAS,  The  Public  Utilities  Commission,  City  and 
County  of  San  Francisco  has  coordinated  its  STA  II  and 
III  claims  with  the  other  eligible  claimants  in  the  county; 
and 

WHEREAS,  MTC  has  programmed  local  regional  funds  for 
this  project;  and 

WHEREAS,  The  Prepaid  Fare  Collection  Equipment 
Project  is  designed  to  reduce  the  fare  collection  responsi- 
bilities of  conductors  in  order  to  improve  their  ability  to 
handle  operating  responsibilities  and  disseminate  public 
information ;  and 

WHEREAS,  The  Prepaid  Fare  Collection  Equipment  Project 
includes  the  purchase  and  installation  of  twenty-two  (22) 
vendomats   (automated  ticket  vending  machines);  spare  parts, 
personnel  training,  and  a  public  information  program;  and 

WHEREAS,  The  automated  fare  collection  machine  will  be 
used  at  eight  (8)  sites  on  all  three  of  the  cable  car  lines;  and 

WHEREAS,  It  is  anticipated  that  the  use  of  the  prepaid 
fare  collection  system  will  result  in  the  collection  of  50% 
to  60%  of  the  total  cable  car  revenues  and  reduce  the  current 
fare  evasion  rate  of  approximately  11%  by  half;  now,  therefore 
be  it 

RESOLVED,  That  the  Assistant  General  Manager  of  Finance, 
Public  Utilities  Commission  is  authorized  to  apply  for  and 
accept,  $845,162  of  State  Transit  Assistance  funds  to  provide 
funding  for  the  Prepaid  Fare  Collection  Equipment  Project 
which  includes  the  purchase  and  installation  of  twenty-two 
(22)  vendomats  (automated  ticket  vending  machines) ;  spare 
parts;  personnel  training,  and  a  public  information  program; 
and  be  it  further 

RESOLVED,  That  the  Assistant  General  Manager  of  Finance, 

Public  Utilities  Commission  is  authorized  to  furnish  whatever 

additional  information  might  be  necessary  by  MTC  in  connection 
with  this  request. 


I  hereby  certify  that  the  foregoing  resolution  Wds  adopted  by  the  Public  Utilities  Commission 

a^urncc^^of  JANUARY  2  5  198? 


:^  (] 

rtftar>'.  Public  UtilitCcs  CommfwSoti 


PUBLIC  UIILIIIIS  ViMfUfiisaiwi^ 

CITY  AND  COUNTY  OF  SAN  FRANCtSCO 


RESOLUTtON  No 


83-0042 


WHEREAS,   the  Bridge  Toll  Net  Revenue  funds  makes  monies 
available  pursuant  to  AB664  for  allocation  to  public  entities 
operating  public  transportation  systems  in  the  MTC  Region  (Streets 
and  Highways  Code  Section  30892)   to  improve  transbridge  truck 
transit  service  and  terminals;  and 

WHEREAS,   the  Public  Utilities  Commission,  City  and  County 
of  San  Fancisco,   is  an  eligible  claimant  for  Bridge  Toll  Net 
Revenue  funds  pursuant  to  Streets  and  Highways  Code  30892;  and 

WHEREAS,  MTC  in  its  Regional  Transit  Capital  Priorities  has 
programmed  the  use  of  State  Guideway  funds,  TP&D,   and  Article 
XIX;  and 

WHEREAS,    in  lieu  of  Bridge  Toll  Net  Revenue  funds,  -MTC  will 
also  allocate  State  Transit  Assistance  or  other  regional  revenues 
as  local  match  for  high  priority  transit  projects;  and 

WHEREAS,   the  project  included  in  this  resolution  is  included 
in  the  1982-83  Regional  Transit  Capital  Priority  list  of  the 
Metropolitan  Transportation  Commission;  and 

WHEREAS,   the  Bridge  Toll  Net  Revenue  funds  requested  will 
be  used  by  the  Public  Utilities  Commission,  City  and  County  of 
San  Francisco  to  purchase  four  automated  testing  systems  and 
related  hardware  from  the  Hewlett  Packard  Company;   now,  therefore 
be  it 

RESOLVED,   that  the  Assistant  General  Manager  of  Finance, 
Public  Utilities  Commission  is  authorized  to  apply  for,  accept, 
and  expend  $326,688  of  Bridge  Toll  Net  Revenue  funds  and/or  other 
monies  allocated  by  the  MTC  for  the  purchase  of  four  automated 
testing  systems  and  related  hardware  from  the  Hewlett  Packard 
Company;   and  be  it  further 

RESOLVED,  that  the  Assistant  General  Manager  of  Finance, 
Public  Utilities  Commission  is  authorized  to  furnish  whatever 
additional  information  may  be  required  by  MTC  with  respect  to 
the  request . 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
al  its  meeting  of  JANUARY   2  51983 

Secretary,  Public  Ulilities  Cornrffission 


RESOLUTION  No  83-0043 


WHEREAS,    During  FY  81/82  the  Municipal  Railway  has  experienced 
unanticipated  higher  level  of  expenditure  in  platform  salaries  than 
projected;  and 

WHEREAS,    Based  on  the  rate  of  expenditure  it  has  been  determined  that 
an  additional  $2,320,000   is  needed  to  meet  salaries  thru  June  30,    1983;  and 

WHEREAS,   Savings  have  accrued  in  other  services  objects  of  expenditure 
which  will  offset  the  deficit  in  salaries;   now  therefore,    be  it 

RESOLVED,   That  this  Commission  hereby  request  a  Supplemental 
Appropriation  authorizing  the  Controller  to  transfer  funds  from: 
Miscellaneous  Salaries    (Object  001) ,    Craft  Salaries    (Object  003)  and 
Temporary  Salaries    (Object  020)    to  Platform  Salaries    (Object  004)    in  the 
amount  of  $2,320,000. 


/  hereby  certify  that  the  foregoing  resolution  ivas  adopted  by  the  Public  Utilities  Commission 

at  Us        of_  yANUAR^  2  5 1983 


\OrYK4l^.^.^  

Secretary,  Public  Utilities  Commissfbn 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No 


,83-0044 


WHEREAS,   During  the  current  fiscal  year  the  San  Francisco 
Water  Department  awarded  Contract  No.   1839R  to  Pacific 
Pavements  Co.   Ltd.   for  the  repairing  of  streets  and  side- 
walks openings,  and 

WHEREAS,    Due  to  delays   in  the  bidding  process,    the  original 
amount  of  the  contract  was  reduced  to  reflect  this  delay, 
and 

WHEREAS,   Based  on  the  current  rate  of  expenditures  due  to 
heavy  backlog  and  an  unanticipated  extra  workload,   it  has 
been  determined  that  there  will  be  an  overrun  on  the  contract 
of  approximately  $210,500  for  the  remainder  of  the  fiscal  year 
now  therefore,   be  it 

RESOLVED,   That  this  Commission  hereby  requests  the  Mayor  to 
recommend  to  the  Board  of  Supervisors  a  Water  Department 
Supplemental  Appropriation  of  $210,500  to  increase  the  spend- 
ing level  of  contract  1839R  with  Pacific  Pavement  Co.  Ltd. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

a,  i,.  „,„,ing  of  JANUARY  2  5  1983 


Secretary,  Public  Utilities  CommSsion 


A  N  [J    :.  n  :  J  N  T  Y 


TbBLIC  UTILITIES  rOMMISSICJIT 

83-0045 


RESOLUTION  No. 


WHRREAS ,  This  Commission  has  previously  retained  the  law 
firm  of  Howard,  Rice,  Nemerovski,  Canady,  Robertson,  and  Falk  for 
professional  services  with  respect  to  the  conduct  of  the 
litigation  entitled,  "Ralo  Alto  v.  CCSF" ,  contestinq  the  validity 
of  the  method  by  wh ich  water  rates  are  set  by  this  Commission  for 
peninsula  resale  customers;  and 

WHERKAS ,  Previously  author i zed  funding  for  services  under 
said  contract  ar-^  nearly  exhausted,  MOM,  THEREFORE,  TT  IS 

RESOLVED,  That  this  Commission  approves  an  amendment  to 
said  contract  increasing  the  funding  from  the  sum  of  $170,000  to 
$300,000, 


2314r 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilitigs  Commission 


at  its  meeting  of  t  JANUARY    2  51^3 


Secretary,  Public  Utilities  Commuston 


FINANCE  BUREAU 


February  4,  1983 


S9 

Mr,  Michael  Kennedy  ^ 
Regional  Engineer 

Urban  Mass  Transportation  Administration  3b 

Two  Embarcadero  Center,   Suite  620  zz 

San  Francisco,    CA     94111  ^ 

SUBJECT:      QUARTERLY  REPORTS   FOR  OCTOBER  -  DECEMBER,  1982 


CA-03-0180 
CA-03-0043 
CA-05-0096 
CA-03-0264 
CA-23-2027 


CA-03-0235 
CA-03-0258 
CA-03-0222 
CA-03-0056 
CA-23-2023 


Dear  Mr.  Kennedy: 

Enclosed  are  the  subject  quarterly  project  performance  reports 
and  financial  status  reports   for  the  County  of  San  Francisco 
Public  Utilities  Commission.     We  are  providing  you  with  two 
copies  of  each  report . 


The  CA-30-0078  SIP  grant  report  will   follow  under  separate  cover. 
No  work  was  performed  on  the  CA-23-2024,    J  Rerail,    grant  during 
the  quarter  of  ending  December,    1982 . 

I f  you  have  any  questions  or  concerns ,   please  contact  me  or 
Angelo  Mitchner  at  558-2075.     Thank  you. 


Sincerely, 


Louise  Stoll 
Director,   Capital  & 
Resource  Development 


cc:  CHRON 

Gerald  Cauthen 

Harold  Guetersloh 
SUBJECT  REPORT  FILES 
GRANT  MANAGEMENT  SUMMARY/ 


Enclosure 
(415  )  558-5017 


425  MASON  STREET,  7TH  FLOOR 


SAN  FR/.WCISCO.  CA  94102 


PUBLIC  UTILITIES  COMMISSION 
UTILITIES  ENGINEERING  BUREAU 


TROLLEY  COACH  OVERHEAD  PROGRAl-1 
FOR 

SAN  FRANCISCO  MUNICIPAL  RAILWAY 

PROJECT  NO.  CA-03-0180 

QUARTERLY  PROGRAM  REPORT  TO 
URBAN  ^^ASS  TRANSPORTATION  ADMINISTRATION 

October-December,  1982 

S_ummary:    Activity  occurred  in  two  projects  this  quarter: 

A.  15.02.08    Trolley  Coach  Overnead  Construction 

B.  15.15.02    Force  Account-Engineering  and  Design 

Problems  and  Issues:     No  Significant  difficulties  were  encountered 
during  this  quarter. 

As  stated  last  quarter,  now  that  the  decision  has  been  made  to  continue 
to  utilize  the  rigid  type  overhead  system,  while  incorporating  some  of 
the  beneficial  features  of  the  other  types  of  overhead  systems,  we  are 
proceeding  with  the  work  on  the  rehabilitation  contracts. 

Project  Progress: 

A.     Reconstruct  Trolley  Coach  Overhead,  Various  Locations. 

The  major  emphasis  of  work  under  this  portion  of  the  program  continues 
to  be  the  preparation  of  plans  and  specifications  and  construction 
for  the  reconstruction  of  the  special  work  intersections  and  the 
needed  portions  of  the  facilities  between  such  special  work. 

The  following  is  a  listing  of  the  contracts  which  arc  under  way  and 
their  status: 

PUC/HH-650    Reconstruct  Trolley  Coach  Overhead,  Various  Locations.  Contract 
No.  1  ■  

This  contract  for  the  rehabilitation  of  a  portion  of  the 
No.   22  Fillmore  line  between  Union  and  McAllister  Streets 
has  been  substantially  completed.     Final  paper  work  leading 
to  acceptance  is  being  processed.     The  final  construction 
cost  will  be  approximately  $293,000. 


PUC/HH-65I 


PUC/HH-652 


PUC/HH-656 


PUC/HH-657 


PUC/lIH-662 


Reconstruct  Trolley  Coac^^verl^  yorloJi^'S^TTTr^ 

r.L^oL^r^^^LTc^^TL--.^^-:/-J^^3^-^ 

«..on.t,..t  Troll,,  c,.,h  ,„„„,.  ^„„„.„  „.  , 

on  December  16    1982    ;,nH  fh„        .  '  '  ^^^^  "^"^  received 

28    1982      Th^ln    kL?  contract  was  awarded  on  December 

of'si  268  362      ?H         7  "'f  C™"°^k-Van  Hook  with  a  bid 

?t  is  antL^n■^  estimate  for  the  work  was  $1,209,000 

Smarter         '         '       '""'^^  construction  start  during  the  next 

Reconstruct  Trolley  Coach  OvcrhP.H    v.,,,,.  Locations,  Con.r...  /. 

the'No°"A7"otrer'1r         -'>-"li"'i°n  of  another  portion  of 
tne  NO.  i,7  Potrero  line  between  Clay  Street  and  the  line's 
northerly  terminus.     It  is  anticipated  that  the  cont  act 
documents  for  this  contract  will  be  completed  during  the  next 
quarter  and  will  be  advertised  for  bids  shortly  thereafter" 
adequate  construction  funds  are  available.  '^»"'=a"cr  if 

£g£2HiHE£^J[l£llcX  Coach  Overhead.  Various  Locations,  Contract  No.  s 

No''5"cM??L^r^'"\°'         rehabilitation  of  a  portion  of  the 
n.:<„  "'^"i^""  ^^"^  t-""""  Masonic  Avenue  and  Market  Street. 
?t  if.  M  preparation  progressed  during  this  cuarte 

It  is  anticipated  that  the  contract  documents  will  brcompleted 
during  the  next  quarter.  corapietea 

Reconstruct  Trolley  Coach  Overhead,  Various  Locations.  Contr.,rr  Nn,  f,. 
IflhTuTTn'T^';"'"  °f         "habilitation  of  the  other  portion 
th™  qua^te  "    "  preparation  progressed  during 


Market  Street  Guldeway  Project 


During  this  quarter,  Tudor  Engineering  prepared  and  submitted  a  draft 

of  the  final  report  for  Market  Street  based  on  the  City  selected  alternative 

which  was  most  desireable  and  consistent  with  the  results  of  the  recently 

completed  Market  Street  design  planning  study.    The  City  Is  presently 

reviewing  this  report  and  will  forward  its  comments  to  Tudor  shortly 

It  is  anticipated  that  this  study  will  be  completed  during  the  next  quarter. 

As  previously  stated,  the  contract  documents  for  the  reconstruction  of 
the  trolley  coach  overhead  facilities  on  the  portion  of  Market  Street 
between  Castro  Street  and  Duboce  Avenue  were  transmitted  to  the  City's 
Department  of  Public  Works  (DPW)  during  the  last  quarter.     This  work 
is  to  be  included  in  a  DPW  contract  for  the  street  reconstruction  in  the 
area.    DPW  has  not  as  yet  advertised  the  contract  for  bids. 

Budget  Summary 


$485,735  were  spent  this  quarter  out  of  the  total  award 
of  $5.500, 860. 
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CITY  AKD  COUNTY  OF  SAK  FRAKCISCO 
PUBLIC  UTILITIES  COMMISSION 
UTILITIES  ENGINEERING  BUREAU 

TRANSIT  IMPROVE^^E^r^  program 

FOR 

SAN  FRANCISCO  MUNICIPAL  RAILWAY 

Project  No.  CA-03-0043 

QUARTERLY  PROGRAM  REPORT  TO 
URBAN  MASS  TRANSPORTATION  ADMINISTRATION 

October  -  December,  1982 


I.  Suimnary :     Activity  occurred  in  four  projects  this  quarter: 

A.  15.02.05    Vehicle  Location  Monitoring  System,  Communications 

and  Surveillance  Equipment 

B.  15.11.20    New  Rail  Car  Storage  and  Service  Facility  and 

K  Line  Terminal 

C.  30.03.00    Purchase  and  Installation  of  Shop  Equipment 

(including  BART  recommendations) 

D.  30.09.00    Purchase  and  Installation  of  Fare  Collection  and 

Passenger  Guidance  Equipment 

II.  Problems  and  Issues:     No  Significant  difficulties  were  encountered. 

III.  Project  Progress: 

A.     15.02.05    Vehicle  Location  Monitoring  System,  Communications 
and  Surveillance  Equipment 

PUC  190      Muni  Metro  Subway  and  Twin  Peaks  Tunnel 
Communications  Data  Transmission  System 

All  contract  work  is  complete  except  for  delivery  of  additional 
spare  parts  provided  for  by  contract  modification. 


Conetruction  Contractor:    Kingston  Contracting,  Inc. 

Contract  No.  MR-672 


^^•11-20     New  Rail  Car  Storage  and  Service  FacilU.v 
and  K  Line  Terminal     '  ~  

^UC  130       Desipn  Work  for  Muni  Metro  Center 
Auxiliar/  BuilJITrp 

The  Design  Consultant  is  Robert  Wong,  A. I. A. 
Contract  documents  have  reached  the  90^ 
stage.     Final  approval   [Phase  III)  of  the 
^an  Francisco  Art  Commission  was  received 
in  Feljruary,  1982.     Environmental  reviev; 
of  the  project  by  the  Department  of  City 
Planning  was  completed.     A  negative 
declaration  was  issued  on  June  11,  1982. 
Application  has  been  made  for  a  building 
permit.     PUC  requested  changes  are  being 
implemented. 

^-     30.03.00     Purchase  and  Installation  of  Shop  Equip- 
ment —  ^  ^ — ^ 

PUC  160      Furnish  and  Install  D.C.  Test  Panel  and 
Power  Supply  at  Muni  Metro  Center. 

Fabrication  of  the  re-designed  Test  Panel  is  complete 
and  the  D.C.   Power  Supply  is  being  shipped. 

Construction  Contractor:     Abbett  Electric  Corporation 

Contract  .\o.  MR-688 

D.  30.09.00  Purchase  and  Installation  of  Fare 
Collection  and  Passenger  Guidance 
t:quipnent  ' 

PUC  ISO      Design  Work  for  Muni  Metro  Fare  Collection 
System 

The  Consultant  continues  to  provide  review  and  design 
services  during  construction  of  the  Fare  Collection 
System  throughout  the  Muni  Metro  System  this  quarter. 

Consultant:     Fay  Associates 

PUC  150      Fare  Collection  Equipment  for  Muni  Metro 
Subway 

Contractor  continued  retrofitting  subsystems  on  the 
entry  gates  and  continued  remedial  work. 

Contract  No.  MR-652;     Purchaser  Contract  Proposal 
No.   72  5 


-2- 


PUC  150       Muni  Metro  Subway  -  Muni  Destination  Sign 
Sys  tern 

All  contract  work  is  complete  except  for  as-built 
drawings . 

Construction  Contractor:     Abbett  Electric  Corp. 

Contract  No.  MR-676 

Budget  Summary : 

$83,500  were  expended  this  quarter  out  of  the  total 
grant  award  of  $84,390,130. 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 
PUBLIC  UTILITIES  CONtMISSIOM 
UTILITIES  ENGINEERING  BUREAU 

TRANSIT  IMPROVEMENT  PROGRAM 
FOR 

SAN  FRA.VCISCO  MUNICIPAL  RAILWAY 
CA-03-0043 
CONSTRUCTION  PROGRESS  REPORT 


FOR 

October  -  December,  1982 


CONTRACT  NO.   MR- 6 72 

lJummuNICATIUNS  DATA"  TRANSMISSION  SYSTEM 
Contractor:     Kingston  Contracting,  Inc. 

Contract  Amount:  j      474  239 

Contract  Completed  this  Quarter:  *  0% 

Percent  Completed  to  Date:  100% 
Percent  Time  Elapsed:  2qq?] 

COMTP^^CT  NO,  MR-676 

^'U  Train  destlmatfon  sign  system 

Contractor:     Abbett  Electric  Corporation 

Contract  Amount:  5  1,422,762.90 

Percent  Completed  this  Quarter:  01 

Percent  Completed  to  Date:  99^ 

Percent  Time  Elapsed:  10o{ 

CONTRACT  NO.  MR-688 

DC  TEST  PAMLL  AliB  PO'-VER  SUPPLY 
Ml^TRO  CENTER   ~ 

Contractor:     Abbett  Electric  Corporation 

Contract  Amount :  j  7993297 

Percent  Completed  this  Quarter  •   '       '  0% 

Percent  Completed  to  Date:  I45 

Percent  Time  Elapsed:  lOol 
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CITY  AIJD  COUNTY  OF  SAN  FRANCISCO 
PUBLIC  UTILITICS  COMMISSION 


BUS  REHABILITATION  PROJECT 
FOR 

SAN  FRANCISCO  hfUNICIPAL  RAILWAY 

Project  No.  CA-05-0096 

QUARTERLY  PROGRA.M  REPORT  TO 
URBAIJ  MASS  TRANSPORTATION  ADMINISTRATION 

October  -  December,  1982 

Surmnar^l-     Activi  ty  .occurred  in  3      projects  this  quarter: 

A.  10.04.01     Rehabilitation  of  approximately  65,40  ft 

diesel   coaches  including  inspection 

B.  10.04.00     f;;-^^^-cessibility  ir^provements ,   including  the 

installation  of  Kneeler  feature  -and  Grab  bar; 

C.  10.04.01     BUS  safety  improvements,   including  the 

installation  of  energy  absorbing  bumpers 

P^Q^^c^s  and  Issues:     No  sicnifirpnr  ^i^^r-  • 
encountered:   >igniticant  difficulties  were 

n  I  .       Project  Pro;;ress: 
October 

Synopsis  -  Tasked  to  provide  engineering  support  for  the 
procurement  of  bus  rehabilitations. 

Significant  Events  -  Shipped  first  group  of  old  coaches, 

reviewed  rebuild  techniques  with 
body  shop. 

Status  -  Contract  started. 

Planned  Activities  -  Continue  to  prepare  coaches  for  ship- 
ment,   inspect  rehabilitation  in-plant, 
develop  acceptable  procedure,  insure 
all  documentation  is  in  place. 


synopsis  -  Tasked  to  provide  engineering  support  for 
the  procurement  of  bus  rehabilitations. 

Significant  Events  -  Went  to  Dickenson  11/12,  11/17, 

11/18  to  establish  Inspection  Plan, 
place  inspectors  and  to  implement 
all  communication  and  approval  forms, 

Status  -  Contract  started. 

Planned  Activities  -  Continue  to  prepare  coaches  for 

shipment,   inspect  rehabilitation 
in-plant,   develop  acceptable 
procedure,   insure  all  documentation 
is  in  place.     Prepare  Muni  for 
vehicle  acceptance  in  December,  1982. 


De cember 


The  first  Rehab  coach  number  3577  was  returned  from 

tif  Mn^°%n2..''^'^^^^^^  ^^^2-  was  present  for 

the  Mum   70th  anniversary  and  will  be  released  for 
revenue  service  m  January. 

Budget  Summary 


During  this  quarter  the  total  expenditure  was  $912  00 
out  of  the  grant  award  of  $3,600,000. 
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CITY  AND  COUNTY  OF  SAN  FRANCISCO 
PUBLIC   UTILITIES  COMMISSION 


BUS   PROCUREMENT  PROGRAM 
FOR 

SAN  FRANCISCO  MUNICIPAL  RAILWAY 
PROJECT  NO.  CA-03-0264 
QUARTERLY  PROGRAM  REPORT  TO 
URBAN  MASS  TRANSPORTATION  ADMINISTRATION 
October  ~  December,  1982 


Summary  and  Proiect  Progress: 
November 

Sxri^£|is  -  Tasked  to  develop  Invitation  for  Bid  package  to 
include  contracting  provisions,   quality  assurance  provisions, 
warrantly  provisions,   and  technical  specifications. 

Significant  Events  -  M.A.N,    and  Crown  Articulated  buses 
demonstration  in  S.F. 

^^^^^^   -  Waiting  for  LCC  evaluation  to  be  completed  so 
Pricing  Bids  can  be  opened. 

Planned  Activities  -  Evaluate  technical    (LCC)  bids 
November  29,    1982;   pricing  bids  December  20,    1982-  awards 
January  13,    1983.     Conduct  weekly  review  meetings  (see 
Attachment  A) . 

DIESEL  BUS  REHABILITATION 

Synopsis   -  Tasked  to  provide  engineering  support   for  the 
procurement  of  bus  rehabilitations. 

Significant  Events  -  Went  to  Dickension  11/12,    11/17  11/18 
to  establish  Inspection  Plan,   place  inspectors  and  to 
implement  all  communication  and  approval  forms. 

Status   -  Contract  started. 

Planned  Activities   -  Continue  to  prepare  coaches   for  shipment, 
inspect  rehabilitation  in-plant,   develop  acceptable  procedure, 
insure  all  documentation  is   in  place.     Prepare  Muni  for 
vehicle  acceptance  in  December,  1982. 


ARTICULATED  BUS  PROCtJREMFMT 


Synopsis  -  Tasked  to  develop  Invitation  for  Bid  package  to 
include  contracting  provisions,   quality  assurance  pro- 
visions,  warranty  provisions,    and  technical  specifications. 

Significant  Events  -  Requested  current  specifications  and 
recommendations   from  M.A.N. ,    Crown  and  Volvo.      Discussed  test 
vehicle  availability,   and  reviewed  literature  supplied  with 
M.A.N  and  Volvo. 


Status  -  Open  project. 
BUS  PERFORMANCE  TESTS 


Synopsis  -  Tasked  to  conduct  performance  tests  on  diesel  buses 
tor  comparison  with  40  foot  and  articulated  buses. 

Significant  Events  -  Tests  are  scheduled  to  be  conducted  to 
determine  speed,   gradeability  and  fuel  consumption  The 
best  procedure  will  be  refined  to  provide  more  conclusive 
data. 


II-       Problems :  None 


III. 


udget  Summary:     No  expenditures  this  quarter. 


I. 


CITY  AfJD  COUNTY  OF  SAN  FRANCISCO 
PUBLIC  UTILITIES  COMMISSION 
UTILITIES  ENGINEERING  BUREAU 


FOR 

SAN  FR^VCISCO  MUNICIPAL  RAILIMY 
Project  No.  CA-23-2027 

QUARTERLY  PROGRAM  REPORT  TO 
URBAiJ  MASS  TRANSPORTATION  ADMINISTRATION 

October  -  December^  1982 
Sunimai^:     Activity  occurred  in  one  project  this 


quarter: 


15.14.00     Reconstruction  and  repavement  of  right-Of-way 


II. 

Ill 


IV. 


engountLe'd'  No  .significant  difficulties 

Project  Progress: 


were 


Seven  contracts  were  awarded  for  various  locatinnc,  ni= 

nl^e^UTel^^^  ''''        con^"^acr:wL°L^- °' 

note  street  line  item  for  each  contract)  • 

Budget  Summary 


No  expenditures  this  quarter 
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PUBLIC  UTILITIES  COMMISSION^"" 

MISCELLANEOUS   IMPROVEMENT  PPOGRAM 
FOR 

SAH  FRANCISCO  MUNICIPAL  RAILV:AY 

Project  No.  CA-03-0235 

QUARTEPXY  PROGRAM  REPCR't^  t^O 
URBAJ^  MASS   TR;^.MSP0RTATI0N  ADMINISTRATION 

October  -  December,  1982 

Sunmar^:     Project  activity  occurred  in  nine  projects: 

A.  10.02.03     Purchase  and  install  420  UHF  radios 

B.  15.01.04     Purchase  15  LRVs 

C.  15.02.07     Purchase  and  install  radios  for  100  LRVs 
0.     IS.02.0^     --ase  ana  install  si.nal  pree.ption  device 


E, 
F. 


K, 
I  . 


at  St.   Francis  Circle 
15.04.01     Trainline  modifications  for  IQO  LRVs 

15.08.01  neering  and  design  for  Geneva  Division 
anr.  Central  Traffic  Control 

15.08.02  inspect lon^services  LHV  procurement  and 

30.02.00  Purchase  and  install  ADP  hardware  and  software 
30.12.00     Rehabilitate  adninistration  building 

«°  -5-ficant  difficulties  were 

III.     Project  Progress  : 

10-02.08  Purchase^nd_jjistall^  radios 

Two  hundred  and  sixtv--Pivp  nf  i-h^  ^-  • 

have  been  completed  to  date?  installations 

B.     15.01.04  Purchase  15  T.RVc. 

being  funded  under  a^t^.!  °^  these  LRVs  are 

ently  back  at  the  Boeing  ^erto?  Plant  ^T-^"^""  ^= 

^  vertol  Plant  and  is  monitoring 


According  to  Boeing  Vertol's  latest  schedules,    the  first 
modified  LRV  will  be  leaving  their  clant   in   1=^!  t 
1983  for  arrival  at  SF  Muni'Metro^^'FebruarJt'^h^y^'IL 
plan  to  ship  two  to  three  LRVs  per  nonth  thereafter  w?th 
the  thirtieth  LRV  to  be  delivered  by  the  end  of  1981 

for%h:'fi^:t^Lpfto°'b'^^'r°^^''^"^'  schedule^whl^^cailed 
thLti^th^w  llVeLulry'l'onr'  '''' 

^'     15.02.07  Purchase  and  inst.^n   radios  for  130  LPVs 


been^rLo?vP^-^  f  'l^^  installations  have  now 

been  resolved,   and  work  will  proceed  on  January  3,  1983. 

D.     15.02.09  Purchase  and  install  signal  preemption  device  for 
St.  Francis  Circle  ~^  '  

There  has  been  no  response  from  DPV:  to  the  draft  aqreement 
sent  on  October  14th  or  the  follov-up  letter  on  Nove^be^ 


E. 


F. 


15.04.01  Trainline  modifications  for  100  LPVs 

tr^n?fnf'"''°:?^  ^°  '^'^  -existing  LPV  fleet   to  provide 
TW^  h        °P^"tion  continued  with  approximately  seventy 
all  of^r;"^  been  modified  to  date.     It  is  anticipated  that 
ill,     .n^t  vehicles  will  be  modified  by  the  end  of  January 
anticipa^er'"^^  earlier  than  originally 

In  ir.id-December,   SF  .Muni  Railway  in-plenented  simulated 
trainline  operation  with  operators  on  each  car  of  a  four- 
car  train.     This  was  done  as  a  learning  experience  in 

opeJaMon"""^"'  '^'"  i-Plenentatf on  ^f  trainl  ne 

operation.     Tramline  operation  is  scheduled  to  commence 

usino  th^^  K?  "  =  "  °"  the  M  and  J  lines 

using  the  available  trainlined  vehicles.     All  of  the 

op^r^t^on  and^'^r  ''^"^^  '^^^  training  in'^he 

oped  bv^FMR  n  '"^"^^"^  operational  plan  has  been  devel- 
of  Actual  trJnV°""^^  and  L.T.  Klauder  for  implementation 
or  actual  tramline  operation. 

15.08.01  Engineering  and  Design  for  Geneva  Division  and 
Central  Traffic  Control  '  

Geneva  Division: 

nL^^^^^  tj"  ^^^^  report,   the  Consultant,  Kaiser  Engi- 

neers and  Daniel,  Mann,  Johnson  &  Mendenhall   (DMJH) ,  a 
Joint  Venture,   completed  plans  and  specifications  for 
contract  MR-823,   Den>olition  and  Site  Preparation!  and  for 
the  purchase  contracts   (special  trackwork  and  DC  Switch- 
gearj , 


-  2  - 


P^^^s°and'spe"c\?°e"a'iions  Preparation  of 

837     construct  Tr:ct\^:n%o^°e^'gst%T\"hic\'°s'."^^ 
completion  in  January,   1983.  is  due  for 

Central  Traffic  Cnnt-rnl  ■ 

a^sS  ^ea?^^:r^:^e1::u^t:r?n"?L^°  ^t""°"^ 
specifications  co.pleUon'dale ^to'L^^ar^lSSa!"'  °'  '"^^ 

rL%^cL\:i:^Kra%^rjr^'raed^  '<^-^" 
the  SFMR  person  monitorlno  thf  ^^^'^'''^""^  direction  for 
ing  Of  the  new  LRVs  a?"h^  Boe^n?^f ^^^^^"L^t:' 

utni?LTtheirexpL'J?^L"ira  °^ 

ational  plan  for  trainliL      '^f^'=^°P^"g  a  trainline  oper- 
their  background  and  the  Lper  Incf  "^^^^^^ 
personnel  to  develop  thp  t        .^"^  ^"P"*'  °f  2FMR 

plan  was  completed  in  ear^v  nf'"^'^  f'^""-  operational 
the  necessary  entities  for^h^         ?''-     ''^'^  ^^^"^  includes 
trainline  operatxon'L  jLuary  ^^^3^^^"^^^-"  o,  partial 

^^^^^-^^^^i^^^^^^^-^Ill^-ta^^ 

During  the  second  quarter  of  fiscal  vpar  iQft?  n-i  *.u  ^  n 
transpired  against' the  grant  funds'' Jde"ailila"bi;  t'^^ms  : 

orinHn^  <:o™,unications  upgrade  and  increased  remote 
printing  capability  for  MUNI  driver  sign-up  was  completed. 

on\:c:^c^2l!^'9L"^iL?:u:a:n'  r''-^^'  ^^^^^^^^^^ 

targeted  for  M«ch  1983  ^  equipment  is  now 


A. 
B. 

C. 
D. 
E. 


-   3  - 


J.  -     ju.±<£  .uu  KenaPiiitiate  Aaministrat  ion  Rni  i  rti  r.^ 

This  work  was   completed  November   10,  1982. 
Budget  Summary 

During  this  quarter,  $3,578,338  were  expended  out  of  the 
total  grant  of  $20,162,025. 
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CITY  AND  COUNTY  OF  SAN  FRANCISCO 
PUBLIC  UTILITIES  CO^^MISSION 
UTILITIES  ENGINEERING  BUREAU 


RECONSTRUCTION  OF  GENEVA  RAIL  FACILITY 
FOR 

SAN  FRANCISCO  MUNICIPAL  RAILWAY 

Project  No.  CA-03-0258 

QUARTERLY  PROGRAM  REPORT  TO 
URBAN  MASS  TRANSPORTATION  ADMINISTRATION 


October  -  December,  1982 


I.  Sumniary :     Activity  occurred  in  one  line  item  this  quarter: 

A.  15.12.00      Reconstruction  of  Geneva  Rail  Facility 

B.  15.03.02    LRV  electronic  testing  equipnnent  and  oorrputer  hardware 

II.  Problenis  and  Issues:  None 


III.       Project  Progress: 

A-     15.12.00      Reconstruction  of  Geneva  Rail  Facility 

Contract  MR-823,  Demolition  and  Site  Preparation.     Bids  were 
received  on  October  14,    1982.     The  low  bidder  did  not  comply 
with  affirmative  action  requirements.     With  UMTA  approval,  the 
contract  was  awarded  to  the  second  low  bidder.  Homer  J.  Olsen, 
Inc.,  in  the  amount  of  $349,300.     The  first  contract  day  was 
December  8,  1982. 


Contract  MR-836,  Construct  New  Trackwork  and  Shop  Building.  The 
contract  was  advertised  on  December  17,   1982  for  bids  to  be 
received  on  January  27,   1983.     Estimated  cost  is  $4,900,000. 

Purchasers  Proposal  No,   335,  Special  Trackwork  for  Geneva  Car- 
barn Rehabilitation.     (To  be  furnished  and  delivered  for  instal- 
lation under  Contract  MR-836).     Bids  were  received  by  the  City 
Purchaser  on  December  10,   1982.     The  contract  was  awarded  to 
the  low  bidder,  Abex  Corporation,  in  the  amount  of^ $584 ,  147 .  18 . 

Purchase  Order  No.  87360,  DC  Switchgear  for  Geneva  Carbarn 
Rehabilitation.     (To  be  furnished  and  delivered  for  installation 
under  Contract  MR-837,  Construct  Traction  Power  System).  The 
City  Purchaser  received  a  quotation  and  processed  the  purchaser 
order  to  Brown  Boveri  Electric,  Inc.,  in  the  amount  of  $51,546. 


B .      15.03.02     LRV  Electronic  Testing  Equipment  and 


Computer  Hardware 


The  final  cost  of  each  i tern  as  approved  by  UMTA 
has  been  negoti ated  with  vendors.  Requisi tions 
are  being  processed . 

IV.      Budget  Summary 

During  this  quater  $480.00  were  expended  out  of  the  total 
$5,609,000.     To  date  $4,033,182  have  been  encumbered. 
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PUBLIC  UTILITIES  COmiSSION 
UTILITIES    ENGINEERING  BUREAU 

CABLE   CAR   RECONSTRUCTION  AND   IMPROVEMENT  PROGRAM 

FOR 

SAN   FRANCISCO   MUNICIPAL  RAILWAY 

Project  No.  CA-03-0222 

QUARTERLY   PROGRAM  REPORT  TO 
URBAN  MASS   TRANSPORTATION  ADMINISTRATION 

October-December,  1982 


I.         Summary:     Activity  occurred  in   five     UMTA  budget  line  items 

A.  15.08.01     Engineering  and  Design 

B.  15.08.02     Management  and  Inspection 

C.  15.14.00     Purchase  of  Rail,  Winder  Modules,  Tension 

Carriages,   Sheaves  and  Related  Items 

D.  15.12.00     Reconstruction  of  Cable  Car  Barn 

E.  15.14.00     Reconstruction  of  Cable  Car  Trackway 

Problems  and  Issues:     Covered  below  as  appropriate. 
III.     Project  Progress : 

A.     15.08.01     Engineering  and  Design 

Engineering  Design  for  Reconstruction  of  Cable  Car  Trackway 
Consultant:      Chin  &  Hensolt  Engineers,  Inc. 

1 •     Testing  and  Evaluation  Program. 

Reports  were  issued  to  conclude  the  testing  and  evalua- 
tion of  the  cable,   the  grip  die,   the  cable  lubricant, 
and  the  emergency  brake  system. 

It  is  anticipated  that  the  only  outstanding  report,  the 
one  concluding  the  testing  and  evaluation  of  the  various 
experimental  pulleys,  bearings,   laggings,  beams  and 
electronic  sensors,  will  be  issued  during  the  next 
reporting  period. 


-1- 


2 .      Trackway  Design . 


The   remaining  design  packages,    one  covering  the  winding 
machinery ,   mechanical  components  and  communications , 
the  other  covering  the  termini   facilities,   have  advanced 
through  most  of  the  required  review  procedures. 

Both  packages  will  be  completed  later  than  scheduled, 
but  neither  is  likely  to  delay  construction  at  this  stage. 

3.     Construction  Services . 

The  Consultant's  contract  was  extended  to  include  design 
related  services  throughout  the  construction  phase  of 
the  Project   (Phase  III) .     The  review  of  shop  drawings  and 
the  design  of  work-arounds  has  commenced  accordingly. 

B .  15.08.02     Management  and  Inspection 

Project  Management  Services  -  Reconstruction  of  Cable  Car 
Trackway  and  Barn .  ~  ' 

Consultant:     Q ' Brien-Kreitzberg  and  Associates,  Inc. 

During  the  period  October  1,   1982  through  December  31,  1982, 
the  Consultant  has  continued  .to  monitor  the  design  consul- 
tant's progress  on  the  remaining  elements  of  the  Barn  and 
Trackway.     This  work  involves  the  final  contracts  for  the 
winding  machinery,   componentry  and  landscaping.     These  con- 
tracts are  presently  expected  to  be  bid  in  February. 

As  a  result  of  findings  which  arose  from  the  dynamic  load 
testing  referenced  in  the  previous  report,   a  decision  was 
made  to  perform  redesign  work  on  the  winding  machinery. 
The  decision  involves  going  from  a  dual  sheave  drive  to  a 
single  sheave  drive,  which  will  reduce  the  complexity  of 
the  drive  system  significantly.     This  decision  has  resulted 
in  the  necessity  of  extending  the  bid  date  for  this  work 
about  two  months.     However,   sufficient  time  still  remains 
to  incur  this  delay  without  impacting  the  overall  schedule. 

Also  during  this  period,  on  October  4,   1982,  notice  to  pro- 
ceed was  issued  on  the  six  trackway  and  the  barn  construc- 
tion contracts . 

C.  15.14.00     Purchase  of  Rail,  Winder  Modules,  Tension 

Carriages,  Sheaves,   and  Related  Items 

The  rail  was  delivered  in  two  shipments  and  was  received  in 
San  Francisco  on  November  7  and  November  11.     The  rail  is 
being  stored  in  a  City-owned  yard  for  eventual  disposal  to 
the  various  Contractors. 
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15.12.00     Reconstruction  of  Cable  Car  Barn 


Contract  MR-684   -   Cable  Car   Barn  and  Associated  Trackway. 


Contractor : 


Tutor-Saliba 


Original  Contract  Amount 
Contract  Modifications: 


$17, 182, 000 
$  26,690 
$17,208,690 


Current  Contract  Amount: 


Status : 


Contract  on-schedule; 
approximately  15%  of  contract 
time  elapsed 


Work  during  this  period  on  this  contract  has  involved  the 
following : 

1.  Non-structural  demolition  in  the  interior  of  the 
barn  structure. 

2.  Installation  of  foundation  caissons  in  the  car- 
marshalling  yard  area. 

3.  Installation  of  wall  dowels  and  caissons  in 
anticipation  of  the  installation  of  the  temporary 
structural  support  system  for  the  exterior  brick 
walls . 

4.  Off-site  fabrication  of  the  structural  steel  to  be 
used  for  the  temporary  system  for  the  exterior 
brick  walls. 

The  only  problems  which  have  developed  on  this  contract 
have  been  the  reduction  in  the  productivity  of  the  instal- 
lation of  the  caisson  work  resulting  from  the  numerous 
days  of  adverse  weather  which  have  occurred  during  this 
period.     In  addition,   the  Contractor  has  continued  to 
experience  minor  delays  resulting  from  unforeseen  sub- 
surface obstacles.     Neither  of  these  problems,  however, 
IS  substantial,   and  it  is  not  expected  that  they  will  have 
any  significant  impact  on  the  overall  project  schedule. 

15.14.00     Reconstruction  of  Cable  Car  Trackway 

1-     Contract  MR-829  -  Rehabilitation  of  Cable  Car  Trackway, 
Washington  -  Jackson  -  Hyde  Streets"! 


Contractor : 


Underground  Construction  Co./ 
Railco/Joint  Venture 

$3, 984, 500 


Contract  Amount: 


Contract  Modifications: 


-0- 


Current  Contract  Amount:  $3,984,500 
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6h-schedule; 

approximately   16%  of  contract 
time  elapsed 

Work  during  this  period  involved  water  main  replacement 
along  Hyde  Street  from  Jackson  to  Clay.     Rain  continued 
to  be  a  factor  during  this  month,    although  it  is  not 
expected  that  it  will  have  an  overall  adverse  impact  on 
the  Contractor's  schedule. 

It  should  be  noted  that  during  this  period,   the  Contractor 
utilized  for  the  first  time  on  this  contract  the  experi- 
mental resonant  pavement  breaker  with  considerable  success. 
In  addition,   the  Contractor,   during  his  excavation  activi- 
ties, has  encountered  portions  of  the  old  Clay  Street 
cable  car  line.     Features  exposed  by  the  excavation  have 
been  recorded  by  the  project  historian. 


2. 


Contract  MR-330  -  Rehabilitation  of  Cable  Car  Trackway 
Powell  Street.    '  -' 


Contractor : 
Contract  Amount: 
Contract  Modifications: 
Current  Contract  Amount: 
Status : 


Homer  J.   Olsen,  Inc. 
$4 , 630, 000 

-0- 
$4,630,000 

Project  slightly  ahead  of 
schedule;  15%  of  contract 
time  elapsed 


During  this  period,    the  Contractor  suspended  his  operations 
with  respect  to  the  installation  of  sewer  mains  until  April, 
so  as  to  avoid  heavy  flow  diversion  problems  encountered 
during  the  winter  rains.     The  only  exception  to  this  was 
approximately  55  lineal  feet  of  sewer  main  which  the  Con- 
tractor installed  in  the  Clay  Street  intersection. 

Water  main  installation  will  be  the  Contractor's  immediate 
priority.     During  this  period,   mains  were  installed  on 
Powell  Street  from  Sacramento  to  Bush.     Progress  during 
the  month  was  affected  considerably  by  the  Christmas  con- 
struction shutdown  required  by  the  contract.     There  are  a 
few  potential  problems  which  could  have  adverse  affects 
on  the  Contractor's  schedule.     They  are  as  follows: 

a.     The  AWSS  and  PG&E  utility  interferences  at  the 
Market  Street  turntable.     Meetings  have  been  set 
for  early  January  with  Chin  &  Hensolt  and  the 
Contractor  to  discuss  the  most  cost  effective  and 
time  saving  method  of  avoiding  these  interferences. 
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^^^^T^^fiese  problems  can  be  resolved  in  early 

Janaury,    it  appears   that   this  will   have  little 
or  no  effect  on  the  Contractor ' s   schedule . 

b.     The  second  problem  which  seems  to  be  arising, 
not  only  on  this  contract,   but  on  all  of  the 
other  contracts,    involves  the  timely  tie-in  of 
Water  Department  Services  to  the  water  mains 
which  the  Contractor  is  installing.     It  would 
appear  that  the  Water  Department  may  be  experi- 
encing scheduling  problems  as  well  as  manpower 
shortages  and  that  they  may  have  difficulty  com- 
pleting their  work  within  the  two  week  time 
period  allowed  by  the  Contractor's  schedule. 
Due  to  the  fact  that  the  Department  of  Public 
Works  has  indicated  that  the  Water  Department 
work  is  to  be  considered  part  of  a  Contractor's 
work  heading,   the  Contractor  would  not  be  allowed 
to  proceed  to  new  headings  until  such  time  as  the 
Water  Department  has  completed  their  tie-ins.  If 
DPW  cannot  maintain  this  two  week  schedule,  delays 
to  the  project  will  be  incurred. 

Discussions  have  taken  place  with  Water  Department 
representatives  and  the  Water  Department  has  given 
assurances  that  they  will  schedule  their  work  and 
adjust  their  staffing  as  necessary  to  meet  our 
schedules.  Close  monitoring  will  be  maintained  to 
ensure  that  slippages  to  the  schedule  do  not  occur 
in  this  area. 

Contract  MR-828  -  Rehabilitation  of  Cable  Car  Trackway, 
Hyde  Street. 


Contractor : 

Original  Contract  Amount: 
Contract  Modi fication: 
Current  Contract  Amount: 
Status : 


W.   R.   Thomason,  Inc. 
$5, 163, 459 

-0- 
$5,163,469 

Project  on-schedule,  15%  of 
contract  time  elapsed 


During  this  period ,  work  on  this  contract  has  continued 
to  focus  on  the  installation  of  water  mains. 

Progress  on  this  project  was  slowed  during  this  time  as 
a  result  of  the  holidays  and  as  a  result  of  the  problem 
discussed  above  concerning  the  Water  Department's  com- 
pleting their  activities  within  the  two  week  period 
necessary  to  maintain  the  schedule.     This  problem  has 
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4. 


in  a   significant   impact   to   the  Contractor's  overall  pro- 
ject  schedule  .      Also  during   this   period,   work  continued 
on  the  land  transfer  at  Victorian  Park.     The  actual  land 
transfer  did  not  take  place  by  January  1,    1983,   as  pre- 
viously hoped.     However,   a  construction  permit  which 
will  allow  the  Contractor  to  proceed  with  his  work  prior 
to  the  actual  land  transfer  is  being  obtained  from  the 
Federal  government.     The  permit  is  expected  to  be  avail- 
able by  January  6  and  Contractor  is  expected  to  proceed 
with  construction  in  this  area  shortly  thereafter. 

Contract  No.  MR-831  -  Rehabilitation  of  Cable  Car  Trackway 
Mason  Street.  '  

Contractor:  Underground  Construction  Co./ 

Railco/Joint  Venture 
Original  Contract  Amount:  $5,031,800 
Contract  Modifications:  -o- 
Current  Contract  Amount:  $5,031,800 

Status:  Contract  on-schedule; 

approximately  16%  of  contract 
. time  elapsed 


5  . 


During  this  period,   the  Contractor  has  proceeded  with 
the  installation  of  water  main  on  Mason  between  Jackson 
and  Green.     Adverse  weather  has  been  a  continuing  problem. 
A  considerable  amount  of  time  was  expended  on  Mason 
between  Vallejo  and  Green.     in  this  block,   the  Contractor 
encountered  a  large  quantity  of  unexpected  rock  directly 
below  the  street  surface  which  has  slowed  progress  con- 
siderably.    In  addition,  exploratory  excavation  began 
along  Columbus  Avenue  to  locate  underground  utilities  in 
preparation  for  the  installation  of  water  main  on  Columbus 
Avenue,   expected  to  begin  shortly  after  January  1,  1983. 

Contract  No.  MR-832  -  Rehabilitation  of  Cable  Car  Trackway, 
California  Street  West  of  Powell.  — ~  '  


Contractor : 

Original  Contract  Amount: 
Contract  Modifications: 
Current  Contract  Amount: 
Status : 


Stacy  &  Witbeck,  Inc. 
$4,504,206 

-0- 
$4, 504 , 206 

Contract  on-schedule; 
approximately  16%  of  contract 
time  elapsed 
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During  this  period,   work  on  this  contract  was  extremely 
limited  due  to  the  Christmas  holiday  construction  shut- 
down.     Work   performed  during   this   time   involved  sewer 
replacement  on  California  Street,    and  a  small  section 
of  sewer  replacement,    trackway  excavation,   and  back-fill 
at  the  Hyde  and  California  Street  intersection  on  Hyde 
Street  to  a  point  approximately  seventy   feet  north  of 
the  intersection.     The  Contractor  experienced  a  minor 
delay  in  this  area  as  a  result  of  time  necessary  to 
Identify  and  shut  down  the  electrical  service  to  the 
Hyde  Street  sheave  room.     The  Contractor  has  also  indi- 
cated that  he  has  experienced  additional  cost  incurred 
due  to  the  repair  of  a  damaged  traffic  signal  line,  as 
well  as  due  to  an  unforeseen  conflict  with  an  AWSS  line 
and  a  sewer  line  on  Hyde  Street.     None  of  the  above 
referenced  problems  is  expected  to  have  an  adverse  affect 
on  the  overall  contract  schedule. 

During  this  period,   potential  problems  arose  in  four 
areas  on  this  contract.     At  the  Van  Ness  Avenue  sheave 
pit,   as  a  result  of  a  decision  to  modify  the  roof  hatch, 
certain  redesign  work  will  be  necessary  on  the  sheave 
pit.     The  Contractor  is  presently  scheduled  to  begin  work 
in  this  area  shortly  after  the  first  of  the  year;   and,  as 
a  result,   the  design  consultant  will  be  required  to  issue 
any  redesign  work  in  the  sheave  pit  no  later  than  the 
beginning  of  the  second  week  in  January.     The  design  con- 
sultant has  indicated  that  this  information  will  be 
issued  as  necessary  to  avoid  delays  to  the  Contractor. 
There  are  several  other  areas  where  design  revisions  are 
either  underway  or  are  being  contemplated  so  as  to  avoid 
sewer  conflicts.     in  these  areas  the  Contractor,  O'Brien- 
Kreitzberg  and  Associates,   and  the  design  consultant  are 
working  closely  to  ensure  that  the  flow  of  information  to 
the  Contractor  does  not  adversely  affect  the  Contractor's 
construction  progress . 

6.     Contract  MR-833  -  Rehabilitation  of  Cable  Car  Trackway, 
California  Street  East  of  Powell^ 

Contractor:  stacy  &  Witbeck,  Inc. 

Original  Contract  Amount:  $4,172,446 
Contract  Modifications:  -0- 
Current  Contract  Amount:  $4,172,446 

Status:  Contractor  on-schedule;  15% 

of  contract  time  elapsed 
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During  this  period ,  work  on  this  contract  involved 
sewer   replacement   from  Sansome   to  Battery  Street. 
Other  work  on  this  contract  was  severely  limited  as 
a  result  of  the  Christmas  holiday  construction  shut- 
down which  prohibited  the  Contractor  from  working 
until  after  January  1,  1983. 

The  Contractor  has  indicated  that  he  has  experienced 
work  beyond  the  scope  of  his  contract  v;ith  regard  to 
the  offset  of  the  existing  sewer  and  due  to  an  exist- 
ing side  sewer  being  in  an  unexpected  deteriorated 
condition . 

IV.     Budget  Summary: 

This  report  reflects  project  activity  based  upon  the 
projected  cost  of  $58,212,000  as  authorized  by  the  UMTA 
Letter  of  Intent.     The  budget  of  $26,985,000  represents 
the  current  UMTA  award.     To  date  $3,597,522  of  the 
$26,875,000  has  been  expended. 


-8- 


f  5 1 


5  t 


a  D  : 


I> 


c- 

CO 

rti 

X 

to 

</> 

CO 

KP 

Ul 

o 

M 

NJ 

M 

[| 

</> 

N3 

to 

»-< 

CD 

-J 

O 

00 

o 

00 

"o 

o 

o 

o 

I-* 

CO 

o 

00 

i 


i  I  f 

I    ^  f 

a  B  TJ 
S      ^  - 

8 
s 

I 


{  ! 

=  » 

a  2 


4> 


00 

03 


-  f 


30 

c: 

o 

• 

• 

03 

rr 

o 

H- 

h"' 

c 

— 

to  00 

»— ' 

3 

P 

O  ft 

M  ■ 

rr 

! 

o- 

rr 

*-< 

t 

*  " 

M  ■ 

n> 

O 

p 

Ui 

i-n 

1 

o 

t/i 

o 

t 

H-O 

OO  » 


o  o 

3  H' 


w 

1— ' 

n 

1 

o 

a 

O 

1 

00 

O 

rr 

o 

t 

o 

o 

_  3 

I-" 

Rn  J 
? !  : 

r 


n 
>■ 


O 
XI 


o 

>_j 

It- 

o 

rr 

</> 

aj 

)— ■ 

o 

H 

03 

H- 

O 

rr 

n 

cn 

»— • 

o 

Cl 

o 

o 

D- 

t-"  ■ 

w 

rr 

rt 

CT 

n 

0 

c 

n 

ft 

li 

H 

rt 

C 

rt 

o 

r( 

> 

H- 

"^^ 

*o 

D* 

o 

</> 

CO 

&■ 

f3 

rO 

fi. 

D 

o 

r-< 

o 

_ 

t> 

O 

»— ■ 

to 

"O 

>-( 

> 

o 

a. 

{_•. 

a. 

ro 

rt 

rt 

(-■■ 

Q 

o 

Q 

Q) 

Q 

3 

0 

c 

y 

ft 

D, 

ro 

vO 

tu 

O 

>_< 

- 

00 

vO 

c 

Wi 

H- 

:3 

L>J 

CD 

p. 

VO 

U) 

o 

- 

Ln 

X 

N> 

rr 

d- 

■V> 

rt 

- 

CO 

CO 

f~ 

>— • 

-J 

n 

o 

M 

Q 

00 

o 

ft) 

to 

to 

CD 

C 

/-^ 

a 

■o> 

(p 

N> 

ra 

O 

n 

- 

o 

»— • 

■o 

1-"- 

J> 

v> 

rt 

f— ' 

n 

D, 

o 

0^: 


C 
O 


o 
o 


O  -tJ 

O  O 


(1)  o 

D  re 


o 


I  I 
o  c 
I  i 


1  ^ 

o 


o 
I 


to 

o 

00 

-J 


o 


O  T) 
M  o 


J.- 


G 


CO 

CC 


cr- 


f;  LI 

P  rr 

O  M 

7^  C 


o  ra  o 

a*  V)  tn 
If 

rr   (/I  O 

O  ^  t-n 
=3  O 

w  fu  ?a 

<  f J 


CJ. 

re 


M  n 


O 


ft  c. 


ft; 
T) 

re 


I 

o 


to 


CO 
00 


\0 


o 


-J 
-J 


u-» 


-J 
-J 

o 

CO 


re 


!-• 

UJ 

ro 

UJ 

to 

o 

-J 

O 

I-- 

UJ 

o 

O 

CO 

m 

-J 

NJ 

O 

a- 

Ln 

-J 

O 

h-- 

o 

o 

Ln 

CO 

-J 

c^ 

o 

o 

M 

Ln 

o 

o 

O 
CO 

-J 
Ln 


>— • 

1— ■ 

r-' 

(-■■ 

r-' 

L/i 

L/) 

(-1 

•-a 

t-* 

»— • 

■ 

y 

O 

O 

ri 

o 

I  i 

CI 

CO 

o 

<~, 
cl 

o 

o 

O 

o 

o 

o 

o 

o 

o 

o 

m 

H 

r:3 

c:  o 

O  rt 

<r,  o 


'St 

r 

1— « 

to 

o 

-f> 

00 

K) 

H 

U) 

M 

I  > 

-o 

•■3 

UJ 

CO 

?3 

Ui 

(O 

H 

O 

L/l 

vC 

CJ 

~-J 

> 

•■■J 

o 

m 

ro 

o 

03 

v-j 

O 

c 

UJ 

CD 

1- 

UJ 

^ 

ro 

o 

? 

Ln 

O 

1—* 

O 

n 

Di 

CO 

> 

o" 

ft 

o 

n 

(— • 

tn 

re  o  -a 
o 

O  to 

o  fj  re 
g  3  o 


w  1 

M  D 

o  r> 
v. 


> 
I 

o 

UJ 

I 

CD 
^J 
fJ 


re 
■J 


o 


O 


LO  O 
I—'  ^-• 

I 

o 

00  u 
O  r-- 
o  ^ 

I 

O  0) 

'-'  •■< 

C  cr 

t)  ^ 
1-5 

n 

re  o 

>■(  tu 

(-■  n 

re 

(D  n 
-a  o 
O  3 


Ml  O 

a 

re  zr 
n 

re  M 
3  3 
c*  -o 
re 

1  o 

< 
re 

y-"  3 

re 


n 


> 


o 


o 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 
PUBLIC  UTILTIES  COMXISSION 
UTILITIES  ENGINEERIIJG  BUREAU 


POWER  IMPROmiENT  PROGRAM 
FOR 

SAN  FRANCISCO  MUNICIPAL  RAILWAY 

Project  No.  CA-03-0056 

QUARTERLY  PROGRAM  REPORT  TO 
URBAN  MASS  TRANSPORTATION  ADMINISTRATION 

October  -  December,  1982 


Sumrpary:     Activity  occurred  in  seven  projects  this  quarter: 

Purchase  and  Install  Rectifiers  and  Related 
Switchgear  for  Substations 

Purchase  and  Install  Rectifiers  and  Related 
Switchgear  for  Substations 

Furnish  and  Install  Feeders  for  Trolley  Coach  Lines 

Furnish  and  Install  Feeders  and  Trolley  Wire  for 
Streetcar  Lines 

Purchase  and  Install  Substation  Supervisory  Control 
System 

Real  Estate  Acquisition  for  Substations 
Real  Estate  Acquisition  for  Substations 


Problems  and  Issues:     See  III  C.   10.12.00  (HH-629). 


Project  Progress: 

^-     ^0-02*00      Purchase  and  Install  Rectifiers  and  Related  Switch- 
gear  for  Substations  '       ~        '  "  

PUC  550        Station  F 

Construction  work  continued  at  Station  F.  Equipment  installation 
and  related  work.     Work  is  substantially  completed. 


A.  10.02.00 

B.  30.02.00 

C.  10.12.00 

D.  15.12.00 

E.  30.02.00 

F.  10.06,00 

G.  30.06.00 
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Contractor:     Abbett  Electric,  Contract  No.  HH-643, 

Equip.  Vendor:     Engliah  Electric  Corp.,  Contract  Propoeal  No.  79A. 

The  GaleG  agreeraenc  with  the  Pacific  Gas  and  Electric  Company 
relative  to  the  acquisition  of  existing  electrical  equipment  at 
Station  F  was  approved  by  UMTA  and  the  City  Board  of  Supervisors 
and  13  awaiting  final  approval  by  the  California  Public  Utilities 
Commission . 

•     30.02.00      Purchase  and  Install  Rectifiers  and  Related  Switch- 
gear  for  Substations 


PUC  555        Stations  E  &  N 


Construction  work  continued  at  Stations  E  and  N.  Equipment 
installation  and  related  work.     Work  is  substantially  completed 
at  Station  E  and  85^  completed  at  Station  N. 

Contractors:     COVCO  Corp.   (Station  E),  Contract  Ko.  HH-6A4. 

Araelco  Electric  (Station  N) ,  Contract  No.  HH-642. 

Equip.  Vendor:     English  Electric  Corp..  Contract  Proposal  No.  794, 

The  sales  agreement  with  the  Pacific  Gas  and  Electric  Company 
relative  to  the  acquisition  of  existing  electrical  equipment  at 
Stations  E  and  N  was  approved  by  UMTA  and  the  City  Board  of 
Supervisors  and  is  awaiting  final  approval  by  the  California 
Public  Utilities  Commission. 

^^-QQ  Furnish  and  Install  Feeders  for  Trolley  Coach  Lines 

PUC  530        Furnish  and  Install  Feeders  -  Remainder  of  Trolley 
Coach  Area. 


Construction  work  continued  on  furnishing  and  installing  feeder 
sectionalizing  switches  to  interconnect  feeder  circuits  from 
adjacent  substations.     Work  is  705:  completed. 

Construction  work  on  Columbus  and  Van  Ness  Avenues,  North  Point, 
Stockton  and  Union  Streets  -  underground  transit  power  facilities 
and  related  work  was  suspended  temporarily.     Work  "is  802  completed. 
Unforeseen  conditions  would  have  caused  the  total  contract  cost 
to  exceed  102  overrun  if  completed.    Work  stopped  and  contract 
re-evaluated.     Modification  of  contract  was  processed  to  limit 
remaining  work  to  102  overrun.    Work  will  resume  after  January  3, 
1983.     Work  deleted  from  this  contract  will  be  done  under  a 
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future  contract. 

Contractors:     Kingston  Contracting  Inc.,  Contract  No.  HH-575. 
AbbeCt  Electric,  Contract  Mo.  HH-629. 

D.  15.12.00      Furnish  and  Install  Feeders  and  Trolley  Wire  for 

Streetcar  Lines 

PUC  240  Furnish  and  Install  Feeders  -  Sur£ace  Streetcar  Lines, 
Feeder  Sectionalizing  Switches.  (See  C. 10. 12.00  PUC  530  HH-575) 
Contractor:     Kingston  Contracting,  Inc. 

E.  30.02.00      Purchase  and  Install  Substation  Supervisory  Control 

System 

PUC  180       Contract  Proposal  No.  219 

The  Transit  Power  Supervisory  Control  System  was  placed  in  operation 
on  December  11,   1981  and  completed  the  six  month  test  period  at 
the  end  of  June,  1982. 

The  logging  subsyster.  did  not  pass  the  test  for  maximum  number 
of  outages.     The  Contractor  has  been  working  to  modify  the 
equipment  to  produce  the  specified  results,  and  the  system  per- 
formed properly  in  December.     The  contract  will  be  completed 
in  January,  1983. 

Contractor:     Sangarao  U'eaton  Co. 

F.  10.06.00      Real  Estate  Acquisitions  for  Substations 
PUC  560        Station  F. 

G.  30.06.00      Real  Estate  Acquisitions  for  Substations 
PUC  565        Station  N. 

The  acquisition  of  existing  land  and  buildings  from  the  Pacific 
Gas  and  Electric  Company  is  proceeding  through  escrow  and  title 
transfer  should  be  completed  in  January,  1983. 

IV.        Budget  Summary 


During  this  quarter  $149,728  were  expended  out  of  the 
total  allocation  of  $50,513,740. 


a. 


3  I 


3  '-^ 


I 

V 


1  -r)  fo 

'  *-l  - 

I  O 

O 

n  rf 
O 

1  X 

!  n  tu 


,  o 
I  to 


o 


o 
o 
c 

3 
rt 

O 

tn 

D) 

pj 

o 

tn 
n 
o 


51  '.^ 


> 


<?') 

-•1 

C? 


c 

c 

cr 

c 

tn 

01 

U) 

w 

-J 

0) 

LI 

C. 

tn 

t 

n  "  i-  .-.7  'I 

t;  '  ■•■  1 : 

3  ^  f.  ■■  1: . 

K  -  .-.  J  I 


01 

■  1 


|i  A  ^ 


O 

\  r 
O 


00  , 


o 
> 
I 

o 

I 

o 
o 


It  - 

r  - 

a  v! 


*  I 


to  ■ 


J  -J 


w 

-J.  -,  [  UJ 

C> 

M 

I- 

c 

KJ 

0^ 

lo 

J:^ 

o 

LH 

(Jl 

Ln 

-J 

ro 

-1  1  O- 

o 

0> 

CO 

-J 

y~ 

KJ 

c> 

cr 

NJ 

t— ' 

cc 

N> 

kD 

o 

.  N> 

o 

C 

re 

vD 

to 

,r.. 

■-] 

'  CO 

.  cr 

CO 

NJ 

o 

I-) 

0^ 

01 

K,' 

SI! 


O 


o 


(sj 


o 
to 


M 
00 

UJ 

o 


00 
O 


00 

to 
o 
o 


CO 
UJ 

O 


ro 


n    M      -  ^■■■ 


3 

•■  O  (TO 
>  3 
)  C3 

a. 

CJ  w 
Co  TO 

n 

a 

3 


+ 

i-T  eg  ?3 


o  re 

CJ    M  » 

p    rr   D  r»  r.' 

a.  o  o  D 

3  a.  fj  CL 


n 


o 
"i 
n 
o 

> 
n 
n 
o 
c 

3 


O 


3 
Q. 


r>  tu  D  a 
O 

3 


H 
■i 
O 


fi) 

n 
o 


«-■■  r— • 
3  r-- 

O 

D 
O 

a 

+ 

H 
O 


O 
< 

C 


O 

o 


c 


O 

rJ 

C 
Q 


O 

o 

rr 

O 


'A 
C 
V 


o 

L' 

•-1 
6 

t; 
n 

>-( 

o 

M 

n 
Cj 

6 

t'l 
rr 

»1 

T: 

v> 
re 

O 

>— • 

Tj 

1  -■ 

r- 

t—t 

fa 

■_< 

rj 

I— ' 

O 

1— ■ 

o 

»— ■ 

Q 

rr 

C 

o 

rr 

■D 

n- 

rf 

Ou 

•■^ 

O 

•< 

r-- 

n 

*<: 

>  *< 

n 

CJ 

n 

b 

n 

o 

a. 

o 

■-^ 

n  ^ 

o 

•-t 

O 

3 

0 

o 

H- 

o 

o 

c 

o 

o 

w 

t- 

D 

3 

CJ 

r* 

fj 

(-•• 

t> 

f 

p 

rr 

r 

r. 

era 

n 

>-■■ 

n 

w 

o 

to 

3* 

w 

3 

:r 

rr 

3 

3* 

n 

Q 

rr 

0) 

tJ 

M 

t- 

i-n 

0 

« 

1-' 

I-*' 

cu 

■-« 

3 

M- 

o 

3 

P' 

O 

3 

O 
3 

3 

a> 

■i 

O. 

O 

3 

3 

o 

3 

a 

o 

3 

•4 

-J 

m 
n 

H 

(/: 

t— • 

w 

to 

w 

t-'i 

lA 

I-" 

rr 

O 

rr 

v: 

c 

rr 

O 

rr  ^ 

H* 

'1 

O 

c- 

M 

O 

■1 

t-h 

3 

w 

ro 

3 

H- 

rr 

o 

1— • 

t/1 

o 

n 

l-T 

to 

rr 

c 

rr 

o 

O 

rr 

o* 

n 

M 

ti 

Vl 

a 

w 

o 

D 

H 

rt 

&> 

"i 

(U 

r 

W 

r- 

rf 

3 

t-  ■ 

M. 

3 

O 

3 

a 

3 

O 

'Jt 

»J 

a. 


w 

1— • 

1— • 

^  • 

1— • 

w 

(— ' 

t-* 

ro 

o 

o 

o 

o 

yjy 

V,i 

o 

o 

c 

o 

o 

o 

o 

O 

o 

o 

>— • 

r-* 

C 

O 

I-' 

I-* 

c- 

o 

c 

O 

o 

•— ■ 

O 

CO 

r  J 

to 

rj 

(O 

1— ' 

r— ' 

<r 

cr 

^J 

ro 

o 

o 

o 

o 

o 

O 

O 

O 

o 

o 

o 

c 

o 

o 

O 

o 

§ 

o 

o 

1^ 

O 

-.1 

o 

O 

c 

o 

M  — 


-J 


— < 

I— 

ro 


ON 


C 


I  C 


00 

J-- 
U 

u 

1. 

cc 

0^ 

o 

Ln 

ro 

UJ 

joi 

o 

C 

UJ 

o 

O 

CO 

o 

o 

\0 

.] 
SJ 

■o 


lO 

;ro 

o 

r; 

'a. 

CO 

vo 

M 

1- 

IS 

t^J  to 
UJ  io 
to  )0 


fO 


to  joo 

to  jCD 


'  i 

^  i 

^  ! 

i_n  ' 

-  t 

t*J 


CC 

NJ 

-J 

CD 

i 

1 

1— 

1 

Uj 

.c 

c 

Ln 

1— ' 

sJ 

KP 

t— 

ID 

Ui 

N 
1 

1 

CC 

CD 

u- 

c 

,  Ul  UJ 


I  o 
o 


to 
o 


1-J 
to 


O  *  ^3 


I 


UJ 

o 

ro 
c^ 

CX) 


to  <x> 

CD 


UJ 


o 


UJ 
CO 


CO 


00   oi  vo 


1-n  j  cr. 


:uj 

w 

-J 

J  ^ 

o 

i  o 

-J! 

.  o 

Mj 

to 

iOif- 


ro 
I? 

.  ro 


en 

CO 


UJ 
UJ 


J 


-1 

-J 

UJ 

.u 

O 

vo 

-J 

00 
O 


-J 

to 

e 
o 


r. 
O 


u  -1 

o 


^  n 


(J 

r* 

•i 

n 

r* 

3- 

O 

•-1 

^-• 

Q 

r» 

n 

:t 

rt 

-o 

o 

H 

tj* 

rr 

rt 

n 

n 

M 

01 

u 

O 

3 

Ml 

t/) 

■:l 

"Pi? 
A-  i 


3 
•  -3 


1 
O 

H 


FOREST  HILL  STATION  REHABILITATION-PHASE  B" 

FOR 

SAil  FR;UJGI3C0  MUNICIPAL  RAILWAY 
Project  No.  CA-23-2023 

QUARTERLY  PROGRAM  REPORT  TO 
URBAN   MASS   TRA-NSPORTATION  ADMINISTRATION 

OCT  -  DEC  1982 


Suramary : 


The  construction  contract  was  awarded  to  S.J.   Amoroso/Verrett  JV 
Work  started  ^^ay  2^1,   1982,  with  a  construction  period  of  600  ' 
working  days  and  scheduled  for  completion  on  Oct.  11,  198^. 

Problems  and  Issues: 


Underground  debris,   piles  and  lagging  was  encountered  while 
drilling  and  placing  casings  for  the  steel  soldier  beams  that 
support  the  new  Annex  excavation.  The  debris  extended  the  drilling 
time  of  the  Annex  excavation.  The  problem  was  mitigated  by 
drilling  on  two  excavation  sites  at   the  same  tirae. 

Pro.iect  Pro3:res5: 

Mobilization,    instrumentation,   platform  concrete  deck,  shoring 
of  Station  dome  and  installation  of  soldier  beams  in  the  Annex 
and  East  Ventilation  Shaft  is  complete.     Excavation  of  the 
Annex  Shaft  is  70%  complete  and  excavation  for  the  East 
Ventilation  Shaft  is  355i    complete.   Drilling  is  behind  schedule 
but  job  should  be  completed  within  the  specified  number  of 
working  days. 
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MINUTES 
PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 


Dianne  Feinstein 
Mayor 

Room  282  City  Hall 
2:00  P.M. 
February  8,  1983 

COMMISSIONERS 
Peter  McCrea,  President 
Thomas  Hsieh,  Vice  President 
H.  Welton  Flynn 
John  M.  Sanger 
Nancy  C.  Lenvin 


DEPARTMENTS 


BUREAUS 


Hetch  Hetchy  Project 


Engineering  and  Construction 
Management 


Water  Department 


Administration 


Municipal  Railway 


Financial  Management 


Information  Systems 


Performance  Monitoring 


Energy  Conservation 


Rudolf  Nothenberg 


GENERAL  MANAGER 


Romaine  A.  Boldridge 


SECRETARY 


83-020 


Call  to  Order:     2:07  P.M. 


Present:     President  Peter  McCrea,  Vice  President  Thomas  Hsieh, 
Commissioner  H.  Welton  Flynn,  Commissioner  John  M. 
Sanger,  Commissioner  Nancy  C.  Lenvin 

The  Minutes  of  the  meeting  of  January  25,   198  3  were  approved. 

A  tape  of  the  meeting  is  on  file  in  the  office  of  the  Secretary 
of  the  Public  Utilities  Commission. 

RESOLUTION 
NO. 

On  motion  of  Lenvin,   seconded  by  Sanger, 
the  following  resolution  was  adopted: 

83-0047         F       Requesting  the  Mayor  to  recommend  to  the  Board  of 

Supervisors  a  Municipal  Railway  Supplemental  Appro- 
priation in  the  amount  of  $746,000  to  fund  implementation 
of  the  BART/Muni  Interoperator  Pass. 

Votes :     Ayes  -  McCrea ,   Hsieh ,   Flynn ,   Sanger ,  Lenvin 

On  motion  of  Flynn,   seconded  by  Hsieh, 
the  following  resolution  was  adopted: 

83-0048         H       Authorizing  the  General  Manager  of  Public  Utilities 
to  execute  a  contract  with  Environmental  Impact 
Planning  Corporation  to  provide  full  scale  environ- 
mental review  for  six  projects  within  the  Federal 
Energy  Regulatory  Commission's  time  constraint  on 
the  South  Fork  Tuolumne  Project,   and  to  negotiate 
a  contract  for  engineering  feasibility  studies 
as  required . 

Votes:     Ayes  -  McCrea,   Hsieh,   Flynn,   Sanger,  Lenvin 

On  motion  of  Hsieh,   seconded  by  Flynn, 
the  following  resolution  was  adopted: 

83-0049         F       Requesting  the  Mayor  to  recommend  to  the  Board  of 

Supervisors  that  the  position  of  Municipal  Railway's 
Transit  Manager  II  be  filled  immediately  as  the  vacancy 
of  this  position  over  a  long  period  of  time  will  result 
in  a  serious  deficiency  in  the  management  of  the 
operating  division  at  Potrero. 

Votes:     Ayes  -  McCrea,   Hsieh,  Flynn,   Sanger,  Lenvin 


83-021 


On  motion  of  Hsieh,   seconded  by  Flynn, 
the  following  resolution  was  adopted : 

Requesting  the  Mayor  to  recommend  to  the  Board  of 
Supervisors  that  the  position  of  Municipal  Railway's 
Transit  Manager  II  be  filled  immediately  as  the  vacancy 
of  this  position  over  a  long  period  of  time  will  result 
in  a  serious  deficiency  in  the  management  of  the 
operating  division  at  Kirkland. 

Votes:     Ayes  -  McCrea,   Hsieh,   Flynn,   Sanger,  Lenvin 


On  motion  of  Flynn,   seconded  by  Hsieh, 
the  following  resolution  was  adopted: 

Approving  collections  for  the  months  of  October, 
November,   and  December,   1982,   of  charges  for  damages 
against  miscellaneous  debtors,  San  Francisco  Water 
Dept.,   in  the  amount  of  $200  and  a  write-off  of 
an  uncollectible  debt  in  the  amount  of  $6,454.67. 

Votes :     Ayes  -  McCrea ,   Hsieh ,   Flynn ,   Sanger ,  Lenvin 


On  motion  of  Flynn,   seconded  by  Hsieh, 
the  following  resolution  was  adopted: 

Requesting  the  Controller  to  draw  warrants  in  payment 
of  claims  against  the  Municipal  Railway,  totalling 
$58,892.72. 

Votes :     Ayes  -  McCrea ,   Hsieh ,  Flynn ,   Sanger ,  Lenvin 

On  motion  of  Flynn,  seconded  by  Hsieh, 
the  following  resolution  was  adopted: 

Approving  plans  and  specifications  as  prepared  by  staff, 
and  authorizing  bid  call  under  Hetch  Hetchy  Contract  No. 
687,   Street  Lighting  Conversion,   Series  to  Multiple, 
Contract  II,  Conduits  and  Related  Work,   estimated  to 
cost  $125,000. 

Votes:     Ayes  -  McCrea,   Hsieh,   Flynn,   Sanger,  Lenvin 


On  motion  of  Flynn,   seconded  by  Hsieh, 
the  following  resolution  was  adopted: 

Awarding  San  Francisco  Water  Department  Contract  No. 
1849,   Excavation  and  Repaving  for  Water  Service  Trenches 
in  the  amount  of  $96,000  to  Lowrie  Paving  Company,  Inc. 

Votes:     Ayes  -  McCrea,   Hsieh,   Flynn,   Sanger,  Lenvin 


On  motion  of  Flynn,   seconded  by  Hsieh, 
the  following  resolution  was  adopted: 

Accepting  the  work  performed  under  Municipal  Railway 
Contract  No.   678,   Public  Address  Systems  in  Muni  Metro 
Stations,  as  satisfactorily  completed;  and  authorizing 
final  payment  in  the  amount  of  $10,564.90  to  Abbett 
Electric  Corporation . 

Votes:     Ayes  -  McCrea,   Hsieh,   Flynn,   Sanger,  Lenvin 


83-022 


On  motion  of  Flynn,   seconded  by  Hsieh, 
the  following  resolution  was  adopted: 

Accepting  the  work  performed  under  Water  Department 
Contract  No.    1835R,   8-Inch  Ductile  Iron  Main  Installation 
in  California  Street,  Drumm  to  Davis  Streets  and  Sansome 
Street  to  Grant  Avenue,  as  satisfactorily  completed; 
approving  debit  Modification  of  Contract  No.    1  in  the 
amount  of  $12,431;   and  authorizing  final  payment  in  the 
amount  of  $26,005.10  to  P  &  J  Utility  Co. 

Votes:     Ayes  -  McCrea,   Hsieh,   Flynn,   Sanger,  Lenvin 


On  motion  of  Flynn,   seconded  by  Hsieh, 
the  following  resolution  was  adopted: 

Approving  Agreement  with  Pacific  Gas  and  Electric  Company 
for  Standby  Equipment  use  at  Stations  E  and  F  (Marina) 
at  no  cost  to  the  City,   subject  to  agreed  conditions  and 
until  the  City  replacement  transformers  are  obtained, 
and  authorizing  the  General  Manager  of  Public  Utilities 
to  execute  said  Agreement. 

Votes :     Ayes  -  McCrea ,   Hsieh ,   Flynn ,   Sanger ,  Lenvin 


On  motion  of  Flynn,   seconded  by  Hsieh, 
the  following  resolution  was  adopted: 

Authorizing  the  General  Manager  of  Public  Utilities  to 
execute  an  agreement  with  the  Department  of  Public  Works 
for  the  installation  of  an  additional  traffic  signal 
controller  at  the  St.   Francis  Circle. 

Votes :     Ayes  -  McCrea ,   Hsieh ,   Flynn ,   Sanger ,  Lenvin 

On     motion  of  Flynn,   seconded  by  Hsieh, 
the  following  resolution  was  adopted: 

Requesting  the  Controller  to  transfer  funds,  $31,125, 
in  the  Municipal  Railway's  Equipment  Maintenance 
Division  from  Object  146  Rental  of  Property  to  Object 
220  to  purchase  technical  training  aids  and  equipment. 

Votes:     Ayes  -  McCrea,   Hsieh,   Flynn,   Sanger,  Lenvin 


On  motion  of  Flynn,   seconded  by  Hsieh, 
the  following  resolution  was  adopted : 

Requesting  the  Controller  to  transfer  funds,  $20,000, 
from  Hetch  Hetchy  Water  and  Power  Professional  and 
Special  Services  to  Services  of  the  City  Attorney. 

Votes:     Ayes  -  McCrea,   Hsieh,   Flynn,   Sanger,  Lenvin 


83-023 


On  motion  of  Flynn,   seconded  by  Hsieh, 
the  following  resolution  was  adopted: 

83-0060         F       Requesting  the  Mayor  to  recommend  to  the  Board  of 

Supervisors  a  Water  Department  supplemental  appropriation 
in  the  amount  of  $165,594,   to  be  transferred  from 
Permanent  Craft  Salary  Savings  to  fund  overtime  and 
related  Fringe  Benefits. 

Votes:     Ayes  -  McCrea,   Hsieh,   Flynn,   Sanger,  Lenvin 


On  motion  of  Flynn,   seconded  by  Hsieh, 
the  following  resolution  was  adopted: 

83-0061         F       Requesting  the  Mayor  to  recommend  to  the  Board  of 

Supervisors  the  immediate  filling  of  the  position  of 
Class  9195  Light  Rail  Vehicle  Equipment  Engineer  - 
Municipal  Railway,  as  the  vacancy  of  this  position 
over  an  extended  period  of  time  will  seriously  affect 
the  efficiency  in  the  maintenance  of  the  Light  Rail 
Vehicle  fleet. 

Votes:       Ayes  -  McCrea,   Hsieh,   Flynn,   Sanger,  Lenvin 


On  motion  of  Lenvin,   seconded  by  Hsieh, 
the  following  resolution  was  adopted: 

83-0062         W       Approving  the  Capital  Improvement  Program  of  the  San 

Francisco  Water  Department  for  fiscal  year  1983-84  through 
1988-89,   and  authorizing  its  submission  to  the  Department 
of  City  Planning. 

Votes:     Ayes  -  McCrea,   Hsieh,   Flynn,   Sanger,  Lenvin 


On  motion  of  Lenvin,   seconded  by  Flynn, 
the  following  resolution  was  adopted: 

83-0063         E       Approving  Contract  Modification  No.    3  and  Amendment  No. 

3  to  the  Agreement  between  the  City  and  Robert  B.  Wong, 
AIA,   for  professional  services  for  engineering  design 
for  construction  of  the  Auxiliary  Building  at  Muni  Metro 
Rail  Center  which  would  increase  the  total  compensation 
allowable  under  the  Agreement  from  $198,988  to  $236,718. 

Votes:     Ayes  -  McCrea,   Hsieh,  Flynn,   Sanger,  Lenvin 


On  motion  of  Sanger,   seconded  by  Lenvin, 
the  following  resolution  was  adopted: 

83-0064         M       Authorizing  the  General  Manager  to  take  appropriate 
steps  to  ensure  the  successful  participation  of 
the  Municipal  Railway  in  the  Historic  Trolley 
Festival  this  summer,  which  was  proposed  by  the 
San  Francisco  Chamber  of  Commerce,   in  the  event  that 
it  is  approved  by  the  Board  of  Supervisors. 

Votes:     Ayes  -  McCrea,   Hsieh,  Flynn,   Sanger,  Lenvin 


83-024 


On  motion  of  Sanger,    seconded  by  Hsieh, 
the  following  resolution  was  adopted: 

83-0065        M      Approving  the  selection  of  Trans  Ad,  a  division  of 
Jim  Pattison  Industries,   Ltd.,  Toronto,  Ontario, 
Canada,   as  recommended  by  staff,   and  subject  to 
the  Commission's  approval  of  the  certified  financial 
statement,  and  authorizing  the  General  Manager  of 
Public  Utilities  to  negotiate  a  contract  with 
Trans  Ad, 

Votes:     Ayes  -  McCrea,  Hsieh,  Flynn,  Sanger,  Lenvin 


Copies  of  the  above  resolutions  are  on  file  in  the  office 
of  the  Secretary  of  the  Public  Utilities  Commission. 


************ 


REPORT  OF  THE  GENERAL  MANAGER 

Mr.   Rudolf  Nothenberg  reported  that  he  is  awaiting  confirmation  of 
the  agreement  which  would  enable  us  to  institute  a  BART/Muni  pass 
on  April  1,   1983.     He  introduced  a  supplemental  appropriation  in 
the  amount  of  $746,000.00  to  fund  the  first  quarter. 

On  motion  of  Commissioner  Lenvin,   seconded  by  Commissioner  Sanger, 
the  supplemental  appropriation  was  unanimously  approved. 

************ 

Mr.  Nothenberg  stated  that  there  is  a  need  to  accelerate  the  process 
for  the  environmental  review  of  the  Hetch  Hetchy  projects  in  order 
to  meet  the  time  requirements  of  the  Federal  Energy  Regulatory 
Commission   (F.E.R.C.).     He  requested  authority  to  begin  contract 
negotiations  with  the  consultant  for  the  full  scale  environmental 
review  of  the  six  projects  and,  as  part  of  the  contract,  to 
include  the  engineering  feasibility  studies  required  by  the  F.E.R.C. 
preliminary  permit  issued  on  the  South  Fork  Tuolumne  Project. 

Commissioner  Sanger  questioned  the  inclusion  of  the  engineering 
feasibility  studies  in  this  contract.     However,  given  the  time 
constraints,  he  said  that  he  was  prepared  to  authorize  the 
General  Manager  to  execute  a  contract  for  the  environmental 
portion  of  the  work. 

Commissioner  Flynn  moved.  Commissioner  Hsieh  seconded,   to  authorize 
the  General  Manager  of  Public  Utilities  to  execute  a  contract  with 
Environmental  Impact  Planning  Corporation  to  provide  full  scale 
environmental  review  of  the  six  projects,  within  the  F.E.R.C. 
time  constraint  on  the  South  Fork  Tuolumne  Project,   and  to 
negotiate  a  contract  for  the  engineering  feasibility  studies 
which  are  also  required  by  the  F.E.R.C.   preliminary  permit 
issued  on  the  South  Fork  Fuolumne  Project.     Resolution  No. 
83-0048  was  unanimously  adopted. 

************ 


83-025 


Resolution  No.    8 3-0 06 5--Approving  the   selection  of  Trans  Ad   for  the 
Transit  Advertising  Contract,    subject   to  negotiation  of  a   final  contract. 

President  McCrea  asked  counsel  for  an  opinion  as  to  the  legal  latitude 
of  the  Commission  to  entertain  any  changes  to  the  bids  contained  in 
the  proposals  submitted  by  the  various  firms.     Mr.   John  Doherty, 
Deputy  City  Attorney,   replied  that  the  Request  for  Proposals  stated 
that  the  Commission  regarded  any  proposal  as  advisory  only  and  that 
the  Commission  reserved  the  right  to  reject  all  bids  and  to  not 
award  the  contract  to  the  highest  bidder  or  to  any  bidder,  and 
reserved  the  right  to  award  the  contract  to  any  qualified  person  on 
the  basis  of  negotiated  terras.     In  response  to  the  question  as  to 
whether  the  RFP  allowed  the  Commission  to  change  the  dollars  and 
terms  in  a  proposal,  Mr.  Doherty  replied  affirmatively,  both  could 
be  negotiated. 

Commissioner  Hsieh  asked  what  was  Trans  Ad's  commitment  to  affirmative 
action.     Mr.  Arnold  Baker,  Acting  Director  of  Personnel,  replied 
that  the  firm  said  that  it  would  open  an  office  in  San  Francisco 
using  a  minority  real  estate  broker,  they  would  hire  local  staff 
and  meet  any  affirmative  action  requirements,   they  would  hire  a 
community  organizer,  who  would  be  a  minority,  also  they  would  meet 
any  requirement  set  forth  by  the  Contract  Compliance  Office. 

Commissioner  Flynn  questioned  the  selection  committee's  affirmative 
action  ratings  which  gave  100%  or  60  points  to  Trans  Ad,  a  firm  without 
data  in  this  area  versus  21  points  to  an  organization  which  employs 
30  Black  and  Hispanic  workers  out  of  139  people,  exclusive  of  women. 
Mr.  Baker  answered  that  Trans  Ad  does  not  have  the  same  minority 
business  enterprise/affirmative  action  requirements  in  Canada. 
Since  they  were  allowed  to  bid,  the  Contract  Compliance  Office  can 
only  elicit  the  most  positive  program  they  can  get  from  the  firm. 
Commissioner  Flynn  pointed  out  that  in  the  past  the  City  Attorney 
held  that  any  documents  that  had  to  do  with  affirmative  action  should 
be  inclusive  in  the  contract,  prior  to  execution  of  the  contract.  This 
Commission's  resolution  regarding  minority  business  enterprise  and 
affirmative  action  should  be  incorporated  in  the  contract. 

Commissioner  Sanger  asked  what  in  the  contract  provides  the  basis 
to  enforce  any  W/MBE  or  affirmative  action  requirements.  Mr. 
Doherty  replied  that  when  the  contract  was  drafted  he  asked  the 
Contract  Compliance  Office  what  they  wanted  in  the  contract.  They 
did  not  specify  any  Public  Utilities  Commission  resolution.  He 
said  that  in  his  opinion  any  contract  entered  into,  necessarily,  has 
to  be  in  conformance  with  law;   and,   if  the  Public  Utilities  Commission 
resolution  is  in  fact  an  operative  resolution,  then  by  operation 
of  law  the  contract  must  be  consistent  with  it  and  is  incorporated 
by  reference.     There  is  an  incorporation  of  12B. 

Commissioner  Flynn  asked  if  Trans  Ad  submitted  a  certified  financial 
statement.     Mr.  Jaimie  Levin,  Director  of  Public  Information,  replied 
affirmatively . 

Mr.  Richard  Idell,  of  the  law  firm  of  Carlos  Bea,  attorneys  for  New 
York  Subways,   also  known  as  Transit  America,   said  that  the  selection 
committee  put  a  tremendous  amount  of  weight  on  hopes,   promises  and 
dreams  and  very  little  in  the  way  of  analysis  on  what  has  happened 
in  the  past.     He  said  that  his  client  has  had  the  contract  for  the 
last  three  years  and  has  produced  increasingly  more  revenue  for  the 
City.     He  questioned  the  comparison  of  a  Canadian  firm,  which  has  no 
United  States  clients  with  a  firm  such  as  New  York  Subways.     He  said 
that  the  structure  of  advertising  is  different  in  Canada.     He  said 
that  his  client  is  willing  to  match  the  financial  promises  of  Trans  Ad. 

Mr.   Charles  Breyer,   speaking  for  Mr.  William  Coblentz,  attorney 
for  Trans  Ad,   stated  that  Trans  Ad  is  willing  to  incorporate 
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into  the  contract  the  representations  made  to  staff  regarding 
affirmative  action.     We  understand  that  the  Commission  has  the 
right  to  negotiate  the  terms  of  the  contract  and  we  are  willing 
to  do  that.     Regarding  the  company's  financial  position,   he  said, 
revenues  last  year  were  in  excess  of  $600  million  and  profits  were 
in  excess  of  $50  million  and  they  presently  have  a  $100  million 
cash  reserve.     He  said  that  he  thought  the  Commission  would  be 
satisfied  with  the  financial  performance  of  the  company. 

In  response  to  a  question  by  President  McCrea  regarding  the 
company's  United  States  accounts,  Mr.   Breyer  said  that  the 
company  has  not  done  much  business  in  the  United  States.  In 
Canada,   advertising  of  liquor  and  cigarettes  is  not  permitted,  yet 
the  firm  has  a  90%  occupancy  rate. 

Commissioner  Lenvin  expressed  concern  about  the  impact  that 

start  up  operations  would  have  on  the  first  year's  revenue. 

Mr.  M.  Robert  Myhill,  President  of  Trans  Ad,   said  that  a  change  of 

agency  should  not  make  a  difference.     He  said,  he  was  looking 

to  go  beyond  the  current  level . 

Mr.  Charles  Clifford,  attorney  representing  Winston  Network,  Inc., 
said  that  the  request  for  proposals  stated  that  the  Commission 
would  consider  all  proposals  to  be  advisory  only   (as  opposed  to 
a  bid)    and  that  the  Commission  reserved  the  right  to  award  to 
any  qualified  person  or  corporation.     The  word  proposal  was  used 
throughout .     Yet  the  General  Manager  is  recommending  Trans  Ad  as 
the  highest  bidder.     He  said  that  in  the  scoring  submitted  by  the 
General  Manager,  Winston  did  well  in  the  substantive  areas,  it 
was  deficient  in  the  areas  of  affirmative  action  and  minority 
business  enterprise.     He  said  that  Winston  has  been  a  leader  in 
affirmative  action  across  the  nation,   and  takes  it  as  a  personal 
affront  that  a  firm  with  no  history  in  this  area  is  considered 
and  rated  higher.     A  realistic  scoring  in  this  area  would  have 
given  Winston  the  highest  score.     He  said  that  Winston's  bid  was 
higher  for  the  first  two  years. 

Mr.  Marc  Winston,   President  of  Winston  Network,   Inc.,   said  that 
his  proposal  has  the  highest  guaranteed  dollars.     He  said  his 
company  is  in  the  best  position  to  do  the  best  job.     They  have 
increased  revenue  by  50%  in  the  last  2  years  for  BART  and  AC  Transit, 
and  100%  in  Los  Angeles  in  3  years.     He  said  that  he  didn't 
understand  how  a  Canadian  firm  could  get  a  perfect  score  in 
affirmative  action  when  they  don't  have  a  program.     He  offered 
a  firm  guarantee  of  $1  million  annually. 

Commissioner  Sanger  asked  why  this  offer  was  not  included  in  the 
proposal.     Mr.  Winston  replied  that  he  followed  the  proposal 
form,   the  Commission's  staff  had  repeatedly  said  that  this  was 
not  a  competitive  bid  process. 

Commissioner  Sanger  moved  to  approve  the  selection  of  Trans  Ad, 
as  recommended  by  staff,   subject  to  the  Commission's  receipt  and 
approval  of  certified  financial  statements,   and  to  authorize  the 
General  Manager  of  Public  Utilities  to  negotiate  a  contract  with 
Trans  Ad.     Commissioner  Hsieh  seconded. 

Commissioner  Sanger  said  the  contract  provisions  should  include 
the  representations  made  to  the  selection  committee  regarding 
affirmative  action  and  minority  business  enterprise,  which  were 
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the  basis  for  the  points  scored  in  this  area  so  that  they  will  be 
enforceable  matters  in  the  contract. 

Commissioner  Lenvin  requested  that  the  contract  include  a 
minimum  annual  guarantee  based  upon  the  percentage  applied 
to  current  revenues  so  that  we  are  guaranteed  that  we  don't 
make  any  less  next  year  than  this  year. 

Commissioner  Flynn  requested  a  certified  financial  statement  for 
the  specific  operations  of  Trans  Ad  rather  than  a  consolidated 
statement . 

Commissioner  Sanger  amended  his  motion  and  included  conditions 
to  address  the  aforementioned  concerns. 

As  a  point  of  clarification,  Mr.  Nothenberg  inquired  as  to  whether 
he  was  authorized  to  negotiate  a  different  percentage  of  return 
from  that  which  was  contained  in  the  proposal.     President  McCrea 
replied  that  57.5%,  as  offered  in  the  proposal,   is  a  minimum. 

Resolution  No.   83-0065  was  unanimously  adopted. 

************ 

Resolution  No.  83-0054 — Regarding  the  proposal  for  a  San  Francisco 
Historic  Trolley  Festival. 

Mr.  Harold  Geissenheimer ,   General  Manager,  Municipal  Railway,  said 
that  the  Chamber  of  Commerce  has  prepared  a  proposal  for  an 
Historic  Trolley  Festival  where  by  vintage  streetcars  would 
operate  on  Market  Street  from  May  28,   through  September  5,  1983. 

Mr.   Rick  Laubscher,   representing  the  San  Francisco  Chamber  of 
Commerce,  Transportation  Committee,   stated  that  funding  for  the 
project  was  submitted  to  the  Finance  Committee  of  the  Board  of 
Supervisors  which  has  requested  that  the  proposal  receive  at 
least  conceptual  approval  by  the  Public  Utilities  Commission 
before  the  matter  is  considered  by  the  full  Board. 

Mr.  Charles  Rosen,   a  member  of  the  Eureka  Valley  Promotional 
Association,  spoke  in  favor  of  the  proposal  to  operate  the 
service  to  Castro  and  17th  Streets. 

Dr.   Robert  Owen,   a  resident  of  the  Eureka  Valley  area,  stated 
that  he  is  a  rail  enthusiast,   however,   he  opposed  approval  of  the 
project  without  more  information  and  public  hearings  on  the 
route . 

A  resident  of  Hartford  Street  near  17th  Street  said  that  there 
is  not  neighborhood  support  for  operation  past  11th  Street.  And, 
it  would  take  away  10  parking  places  on  17th  Street. 

Ms.  Hydie  Chipp,   a  resident  of  Eureka  Valley,   questioned  if  the 
Fire  Department  would  approve  a  super  imposed  switch.     She  opposed 
any  action  before  the  neighborhood  affected  is  given  a  chance 
for  input. 

Mr.  Maurice  Klebolt,   President  of  CAP/Trans,   supported  the 
pro j  ect . 
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Mr.   Robert  Hunter,   a  resident  of  17th  Street  and  a  member  of  the 
Boards  of  Directors  of  the  Eureka  Valley  Promotional  Association 
and  the  Eureka  Valley  Merchants  Associations,   said  that  these 
organizations  had  not  been  notified  of  today's  meeting.     He  urged 
that  no  action  be  taken  until  these  neighborhood  organizations  could 
be  heard. 

Mr.  Norman  Rolfe,   of  San  Francisco  Tomorrow,   supported  the  project, 
and  said  that  it  would  serve  as  a  demonstration  project  for  a 
future  E-line. 

Mr.  Fred  Perry  suggested  that  the  line  could  be  used  for  owl  service 
or  for  emergency  service . 

Mr.   Robert  Itala,   a  resident  of  17th  Street,   opposed  the  proposal 
because  of  the  noise.     He  said  that  he  had  collected  87  signatures 
on  a  petition  against  it. 

Commissioner  Sanger  moved  to  amend  the  proposed  resolution  to 
read:     that  this  Commission  has  no  objection  to  the  proposal,  in 
the  event  the  Board  of  Supervisors  finds  it  in  the  best  interest  of 
the  City  and  is  willing  to  appropriate  monies  and  provide  funding 
separate  from  the  appropriations  and  revenues  assigned  to  the 
Municipal  Railway .     Commissioner  Lenvin  seconded . 

President  McCrea  directed  that  the  transmittal  letter  to  the  Board 
of  Supervisors  state  that  there  was  testimony  to  the  effect  that 
many  people  in  the  neighborhood  where  the  vehicles  would  operate 
had  not  been  notified  about  the  proposal  or  were  concerned  about 
the  impact  this  project  might  have  if  the  line  were  to  operate  west 
of  Church  Street.     While  the  Commission  endorses  the  project 
operationally,   it  feels  that  the  Board  of  Supervisors  would  be 
prudent  to  determine  the  neighborhood's  reaction,   if  the  line  were 
to  operate  west  of  Church  and  Duboce  Streets. 

************ 


THEREUPON  THE  MEETING  WAS  ADJOURNED:      5:40  P.M. 
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Resolution  No.  83-Q0A6-I-1R 


2/8/83 


RESOLVED    That  on  recomirendation  of  the  General  Manager  of  Public  Utilities, 
The  General  Claims  Agent  thereof,  and  the  City  Attorney,  this  Commission  approves 
and  hereby  requests  the  Controller  to  allot  funds  and  to  draw  warrants  against  such 
funds  as  are  or  will  be  available  in  payment  of  claims  against  the  Municipal  Railway: 


Claimant 


ACDT.  NO- 

&  Praver  


Type 


Accident 

Date 


PI/ 
PD 


Non-Litigated  Settlements 
None 

Litigated  Settlements 


Maria  Claudio 

Miguel  Lara 

Jose  Patolot 

Rina  Sevillano 

Judgments 
Lynn  Banks 

Diane  Hudson 
Maria  Velez 


78B1417-1 
$516,000.00 

80T5087-1 
$15,000.00 

81T5294-1 
$150, 500. 00 

80B5600-13 
$15,000.00 


2-  7 
1-3 

3-  7+ 
1-3 


2/13/79 
9/17/80 
1/25/82 
3/23/81 


79B2585-3  6-9  6/30/80 

$75,000.00 
(Includes  Costs  +  Interest  upon  demand. 
Co-Deft,   to  pay  $1,666.12  also.) 


2-7  10/26/79 


A 


79B5270-1 
$15,000.00 
(Includes  Costs  +  Interest  upon  demand.) 


2-7  12/19/79 


A 


Settlement 


79B1179-1 
$62,585.00 

(Includes  Costs  +  Interest  upon  demand.) 


Total  Settlements: 
Index     560946       Sub-Object  1450 


$15,000.00 
5,500.00 
7, 500. 00 
3,500.00 

4,998. 34 

3,129.98 

19,264.40 

$58,892.72 
(7) 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public 
Utilities  Commission  at  its  meeting  of  February  8,  1S8J. 


Romaine  A.   Boldridge,  Secretary 
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CITY  AND  COUNTY  OF  SAN  FHANCISCO 


RESOLUTION  No    - 


WHEREAS,    Funds  must  be  appropriated  to  enable 
implementation  of  the  BART/Muni   Interoperator  Pass;  and 

WHEREAS,    Funds  will  become  available  from  increased 
Fast  Pass  revenues  and  an  MTC  Grant;   now,    therefore  be  it 

RESOLVED,   That  this  Commission  hereby  recommends  to 
the  Mayor  that  she  recommend  to  the  Board  of  Supervisors 
a  Municipal  Railway  Supplemental  Appropriation  in  the 
amount  of  $746,000  to  fund  implementation  of  the  BART/Muni 
Interoperator  Pass. 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

 FEBRUARY    8  1983 


at  its  meeting  of^ 


Secretary,  Public  Utilities  Comngssion 


,1 


iiw   w  *  wm»9  w  vm. 

CITY  AND  COUNTY  OF  SAN  PRANCIBCO 


RESOLUTION  Noiiii  !  


RESOLVED,  That  the  General  Manager  of  Public  Utilities  is 
authorized  to  execute  a  contract  with  Environmental  Impact 
Planning  Corporation  to  provide  full  scale  environmental  review 
for  the  following  six  projects: 

°  O ' Shaughnessy  Dam  Addition 

°  South  Fork  Tuolumne 

°  Hardin  Flat  Dam  and  Power  Plant 

°  Additional  Moccasin  Power  Plant 

^  Kirkwood  Powerhouse  Addition 

°  Clavey-Wards  Ferry, 

within  the  Federal  Energy  Regulatory  Commission    (F.E.R.C.)  time 
constraint  on  the  South  Fork  Tuolumne  Project,   and  to  negotiate 
a  contract  for  engineering  feasibility  studies  which  are 
also  required  by  the  F.E.R.C,  preliminary  permit  issued  on  the 
South  Fork  Tuolumne  Project. 


I  htrehy  4ertify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 

February  8,  1983 
at  rts  meeting  oj  ^  — 


r  "^^-,^^^1  Public  Utiiitta  Commi*ion 


"PUBLIC  uminis  commission 

CITY  AND  COUNTY  OF  BAN  FRANCISCO 


83-0049 

RESOLUXrON  No   


WHEREAS,   The  Municipal  Railway's  Transit  Manager  II  responsible 
for  the  management  of  the  Potrero  Division  will  retire  on  March 
23     1983     with  one-hundred  eighteen   (118)   days  of  unused  sick 
leave  credits  for  which  he  is  entitled  to  compensation,  and 

WHEREAS,   Normally  the  replacement  of  an  employee  receiving 
compensation  in  lieu  of  unused  sick  leave  credits  cannot  be  made 
until  such  payment  has  been  recovered  from  appropriations  made  for 
personal  services,   except  where  department  requirements  are  such 
that  said  position  must  be  filled  immediately;  and 

WHEREAS,   The  vacancy  of  this  position  over  a  long  period  of  time 
will  result  in  a  serious  deficiency  in  the  management  of  the 
operating  division  at  Potrero;   now,    therefore  be  it 

RESOLVED,   That  this  Commission  hereby  requests  the  Mayor  to 
recommend  to  the  Board  of  Supervisors  that  this  position  be  filled 
immediately  per  the  Annual  Appropriation  Ordinance,  Section  iU, 
Subsection  7 , 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of   FEBRUARY  _8  J983 


Secretary,  Public  Utilities  CommissXn 


PUBLIC  ummcs  commission 

CITY  AND  COUNTY  OF  BAN  FRANCI8CO 


WHEREAS,   The  Municipal  Railway Transit  Manager  II  responsible 
for  the  management  of  the  Kirkland  Division  will  retire  on 
February  28,    1983,   with  one-hundred  and  thirty   (130)    days  of 
unused  sick  leave  credits  for  which  he  is  entitled  to  compensation 
and 

WHEREAS,   Normally  the  replacement  of  an  employee  receiving  compen- 
sation in  lieu  of  sick  leave  credits  cannot  be  made  until  such 
payment  has  been  recovered  from  appropriations  made  for  personal 
services,   except  where  department  requirements  are  such  that  said 
position  must  be  f i lied  immediately ;  and 

WHEREAS,   The  vacancy  of  this  position  over  a  long  period  of  time 
will  result  in  a  serious  deficiency  in  the  management  of  the 
operating  division  at  Kirkland;   therefore  be  it 

RESOLVED,   That  this  Commission  hereby  requests  the  Mayor  to 
recommend  to  the  Board  of  Supervisors  that  this  position  be  filled 
immediately  per  the  Annual  Appropriation  Ordinance,   Section  10, 
Subsection  7. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

'^^^?fretafyy(mtc  TTtilities  Commx^on 


CITY  AND  COUNTY  OF  6AN  FRANCISCO 


RESOLUTION 


,^0051 


RESOLVED,  That  this  Commission  hereby 
approves  collections  for  the  months  of  October, 
November  and  December  1982,  of  charges  for  damages 
against  miscellaneous  debtors,  San  Francisco  Water 
Department,  in  the  amount  of  $200.00  and  a  write-off 
of  an  uncollectible  debt  1n  the  amount  of  $6,454.67. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

FEBRUARY    8 1983 

at  its  meeting  of  


Secretary,  Public  Utilities  Commifsian 


CITY  AND  COUNTY  OF  SAN  TRANCISCO 


RESOLUTION  NO 


83-0^52 


WHEREAS,  Under  Hetch  Hetchy  Contract  No.  687,  furnishing  and 
installing  conduit,  pull  boxes,  ground  rods,  wiring  and  doing  miscella- 
neous electrical  work  is  to  be  performed,  eind 

WHEREAS,  'ttie  Department  of  City  Planning  has  determined  this 
project  to  be  categorically  exempt  from  the  California  Environmental 
Quality  Act  and  State  Guidelines  under  Class  1(b) j  now,  therefore,  be  it 

RESOLVED,  iSiat  this  Commission  approves  the  plcuis  and  specifi- 
cations as  prepeured  by  staff,  and  hereby  authorizes  bid  call  for  Hetch 
Hetchy  Contract  NOe  687,  Street  Lic^ting  Conversion,  Series  to  Multiple, 
Contract  II,  Conduits  and  Related  Worko 


/  hereby  certify  thai  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

,,     ,.    ,  FEBRUARY  81983 

at  tis  meeting  of  


Secretary,  Public  Utilities  Comm'imon 


'"FUBLFC  UTTLTITES  CUIfllVIISSIUIV 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No83**^033 


RESOLVED,  That  this  Commission  hereby  awards 
San  Francisco  Water  Department  Contract  No.  1849,  Ex- 
cavation and  Repaying  for  Water  Service  Trenches  in  the 
amount  of  $96,000.00  to  the  Lowrie  Paving  Company,  Inc., 
1321  Lowrie  Avenue,  So.  San  Francisco,  California  94080 
as  the  lowest  regular  and  responsible  bidder,  and  re- 
jects all  other  bids  for  the  work. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

.    ,  htbr.uAKY    8  1983. 

at  Us  meetmg  of  


Secretary,  Public  Utilities  Commi/sion 


FTUILIC  UTILmtS  COMMISSION 

CITV  AND  COUNTY  OF  eAN  FRANCISCO 
RESOLUTION  No —  1:1  * 


RESOLVED,  That  this  Conunission  accepts  the  work  performed  under 
Municipal  Railway  Contract  No.  678,  Public  Address  Systems  in  Muni 
Metro  Stations,  as  satisfactorily  completed;  authorizes  an  extension 
of  time  for  unavoidable  delays  of  252  calendar  days;  and  authorizes 
final  payment  in  the  amount  of  $10,564.90  to  the  Contractor,  Abbett 
Electric  Corporation. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilittes  Commissiort 

FEBRUARY  81983 


at  its  meeting  of 


Secretar\  and  Assistant  General  M^^ai^^cr 


rpumC  UTILITIES  COifllVI159IOn 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  NO 


RESOLVED,  That  this  Commission  accepts  the  work  performed 
under  Water  Department  Contract  No.   1835R,  8-Inch  Ductile  Iron 
Main  Installation  in  California  Street,  Drumm  to  Davis  Streets  and 
Sansome  Street  to  Grant  Avenue,  as  satisfactorily  completed;  approves 
debit  Modification  of  Contract  No.   1  in  the  amount  of  $12,431.00  and 
authorizes  final  payment  in  the  amount  of  $26,005.10  to  the  Contractor, 
P  &  J  Utility  Co. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of  FEBRUARY  8198; 

J/J 

^^'"'"^^'^^^^^et^,  FuSlic  Utilities  Commiss^n 


TUVLfc  miLiiira  twmm ■  aaiwrt 

CITY  AND  COUNTY  OF  SAN  FRANCI6CO 


RESOLUTION  No  SgT^^^ 


WHEREAS,  This  Commission  by  Resolution  No.  82-0360, 
adopted  on  August  26,  1982,  requested  Board  of  Supervisors 
approval  of  the  purchase  of  electrical  equipment  from  Pacific 
Gas  and  Electric  Company;  and 

WHEREAS,  The  Board  of  Supervisors,  on  October  18,  1982, 
approved  said  purchase  with  the  exception  of  two  existing  trans- 
formers containing  PCBs  and  requested  that  the  City  purchase  new 
transformers;  and 

WHEREAS,  Pacific  Gas  and  Electric  Company  has  agreed  to 
the  City's  use  of  the  existing  transformers  on  a  standby  basis 
until  the  new  transformers  are  received;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  approves  the  Pacific  Gas 
and  Electric  Company  Standby  Equipment  Service  Agreement  and 
authorizes  the  General  Manager  of  Public  Utilities  to  execute 
said  Agreement. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  Us  m.sun,  of  FEBRUARY  ^gc 


Secietary.rublic  Utilities  Comm^sion 


CITY  AMD  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No  83^0Q^r^ 


WHEREAS,  The  Municipal  Railway  desires  additional  traffic 
signal  controls  be  installed  at  the  St.  Francis  Circle  for  the 
benefit  of  Municipal  Railway  operations;  and 

WHEREAS,  The  Department  of  Public  Works  has  agreed  to  this 
work  under  conditions  which  are  stipulated  in  the  attached  agree- 
ment; now,  therefore ,  be  it 

RESOLVED,  That  this  Commission  hereby  authorizes  the 
General  Manager  of  the  Public  Utilities  to  execute  an  agreement 
with  the  Department  of  Public  Works  for  installing  an  additional 
traffic  signal  controller  at  the  St.  Francis  Circle. 


1  hereby  certijy  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

FEBRUARY  81983 

at  its  meeting   . 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTiLmea  cwmmiaoiwra 

CITY  AND  COUNTY  OF  SAN  FRANCrSCO 


RESOLUTION  No 


KHEREAS,    For  FY  82/83  the  Municipal  Railway  Equipment  Maintenance 
Division  budgeted  $31,125  for  rental  of  classroom  space  for  its 
Technical  Maintenance  Training  Program;  and 

WHEREAS,  At  this  time  the  Department  has  determined  that  it  will 
not  be  needing  the  funds  for  space  rental  during  the  current 
fiscal  year;  and 

WHEREAS,   The  Department  would  like  to  use  these  funds  to  purchase 
technical  aids  and  Equipment  to  be  used  in  the  development  of  a 
training  program  for  maintenance  personnel;  and 

V7HEREAS,   Under  Section  6.305  of  the  City  Charter,   upon  request  by 
a  department  head  and  approval  by  the  Commission  amounts  up  to  ten 
percent  of  appropriated  funds  may  be  transferred  and  used  for  another 
purpose  within  the  department;   now,   therefore,    be  it 

RESOLVED,   That  the  General  Manager  of  the  Municipal  Railway  be 
authorized  to  request  the  Controller  to  transfer  $31,125  from 
35-00-00-31-001-560722-146  to  35-00-00-31-001-560722-220  to  purchase 
technical  training  aids  and  equipment. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


FEBRUARY  81983 

Secitiaty,  Public  Utilities  Commission 


at  its  meeting  of 


VllBLIC  UTILITIES  COMMISSIOlP 

CITY  ■■■NH  COUNTY  OF  6  A  J^^^  R  A  N  CI  SC  O 

RESOLUTION  NoSSr^OOSS 


WHEREAS,    By  Resolution  No.   82  -  0249  dated  June  8,    1982,  the 
Public  Utilities  Commission  approved  the  transfer  of  funds  in  the 
amount  of  $  75,000  to  the  City  Attorney  to  fund  a  study  of  the  effects 
on  energy  generation  and  capacity  of  existing  hydroelectric  facilities 
of  the  Hetch  Hetchy  System  for  various  levels  of  water  delivery;  and 

WHEREAS,   The  City  Attorney  has  requested  an  additional  $  20,000 
to  complete  the  study:  now,   therefore,  be  it 

RESOLVED,   That  this  Commission  hereby  requests  the  Controller  to 
approve  a  transfer  of  funds  in  the  amount  of  $  20,000  from  33-001  - 
!360?6  -  100  Professional  Services  to  33  -  001   -  336016  -   302  -  services 
of  City  Attorney. 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

« ...  .„..ng  0/  FEBRUARY  81983 


Secretary  and  Assistant  General  Manager 


'PUBLIC  UTILITIES  cummi99iuri 

CITY  AND  COUNTY  OF  OAN  PRANCI*CO 


RESOLUTION  N< 


,83-0^0 


IVHEREAS,  For  FY  82/83  the  Water  Department  requested  $559,493  for 
overtime  pay,  and 

IVHEREAS,   Based  on  the  level  of  expenditures  for  the  first  six 
months  of  FY  81/82,    the  Board  of  Supervisors  reduced  the  amount 
requested  by  $80,000;  and 

WHEREAS,  The  total  authorized  amount  is  insufficient  for  the  con- 
tinous  operation  of  the  Department;  now,   therefore  be  it 

RESOLVED,   That  this  Commission  hereby  requests  the  Mayor  to 
recommend  to  the  Board  of  Supervisors  a  Water  Department  supple- 
mental appropriation  in  the  amount  of  $165,594  to  be  transferred 
from  32-001-387019-003  Permanent  Craft  Salary  Savings  to: 


32-001-387019-010     Overtime  $135,500 
32-001-38719-060       Mand.   Fringes  $30,^941 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commissit 

,,     ,.    ,  FeBRUARY  81983 

at  Us  meeting  of  '  A  t<\  »  


KUDLic  uriLirics  comiviissiON 

CITY  ry  or  BAN  FRANCI8CO 


83-0061 

RESOLUTION  NO  


WHEREAS,   The  Municipal  Railway  Equipment  Maintenance  s  Light 
Rail  Vehicle  Equipment  Engineer  will  retire  on  February  28. 
1983,   with  unused  sick  leave  credits  of  forty-five   (45)  days 
for  which  he  is  entitled  to  compensation;  and 

WHEREAS,   Normally  the  replacement  of  an  employee  receiving 
compensation  in  lieu  of  unused  sick  leave  credits  cannot  be 
made  until  such  payment  has  been  recovered  from  appropriations 
made  for  personal  services,   except  where  department  require- 
ments are  such  that  said  position  must  be  filled  immediately; 
and 

WHEREAS,   The  occupant  of  this  position  is  responsible  for  the 
daily  operation  of  the  LRV  maintenance  program;  and 

WHEREAS,  The  vacancy  of  this  position  over  a  period  of  time  will 
result  in  a  serious  loss  of  efficiency  in  the  maintenance  of  the 
LRV  fleet;  now,   therefore  be  it 

RESOLVED,  That  this  Commission  hereby  requests  the  Mayor  to 
recommend  to  the  Board  of  Supervisors  that  this  position  be  filled 
immediately  per  the  Annual  Appropriation  Ordinance,  Section  10, 
Subsection  7 . 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

,,     ,.    ,  FEBRUARY  81983 

at  tts  meeting  of   


n-^^^^Secr'etary/Tublic  utilities  Commmion 


"CITV  AND  COUNTY  OF  BAN  FRANCISeO 

RESOLUTION  No83"~^^^^ 


RESOLVED,  That  this  Commission  approves  the 
Capital  Improvement  Program  of  the  San  Francisco  Water 
Department  for  the  Fiscal  Year  1983-84  through  1988-89 
and  authorizes  its  submission  to  the  Department  of  City 
Planning. 


1  hrreby  ctrtify  thai  the  /orcgoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of    F.EBRUARY^  fi  1983- 


S«crctar>!Tubfic  Uttlitie*  Comm»#ort 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


83-00G3 

RESOLUTION  NO 


WHEREAS,  An  Agreement  between  the  City  and  its  Consultant. 
Robert  B,  Wong  AIA,  Architect,  for  professional  services  in 
connection  with  the  engineering  design  and  construction  of  an 
Auxiliary  Building  at  Muni  Metro  Rail  Center  was  entered  into  on 
March  23,   1981;  and 

WHEREAS,  It  has  been  determined  that  certain  design 
changes  are  needed  in  order  to  provide  for  future  expansion  of  the 
mezzanine,  provide  a  suspended  ceiling  over  the  northerly  half  of 
the  Shop  Area  and  reduce  the  amount  of  exterior  glass;  and 

WHEREAS ,  These  needed  features  on  the  result  of  program 
changes  initiated  by  the  City  which  could  not  have  been  anticipated 
by  the  Consulteint;  and 

WHEREAS,  The  Consultant  has  agreed  to  provide  the  necessary 
addition  design  services  under  (Amendment  No.  3)  to  the  Agreement 
which  will  increase  the  total  compensation  allowable  under  the 
agreement  by  $37,730.00;  and 

WHEREAS,  Proposed  Amendment  No.  3  has  been  reviewed  by 
City  and  found  to  be  acceptable  now;  therefore  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  hereby 
approves  said  Amendment  No.  3  and  authorizes  the  Deputy  General 
Manager  and  Chief  Engineer,  Public  Utilities  Commission,  to  execute 
Amendment  with  Robert  B.  Wong  AIA,  Architect;  and  be  it  further 

RESOLVED,  That  the  execution  of  said  Amendment  shall  be 
subject  to  the  concurrence  of  the  appropriate  Local,  State  and 
Federal  agencies . 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Comrriission 

'^-^  Secretary,  rublic  Utilities  Cor 


CITY  AND  COUNTY  OF  SAN  PKANCII 


RESOLUTION  NO-_il_22il. 


WHEREAS,  The  San  Francisco  Chamber  of  Commerce 
has  prepared  a  proposal  for  a  San  Francisco  Historic 
Trolley  Festival,  and 

WHEREAS,  The  Finance  Committee  of  the  Board  of 
Supervisors  has  approved  such  proposal;  now,  therefore, 
be  it 

RESOLVED,  That  this  Commission  has  no  objection  to 
the  proposal, in  the  event  the  Board  of  Supervisors  finds 
it  in  the  best  interest  of  the  City  and  is  willing  to 
appropriate  monies  and  provide  funding  separate  from  the 
appropriations  and  revenues  assigned  to  the  Municipal 
Railway;  and  be  it  further 

RESOLVED,  That  this  Commission  authorizes  and  directs 
its  General  Manager  to  take  appropriate  steps  to  ensure 
the  successful  participation  of  the  Municipal  Railway  in 
this  project,  in  the  event  that  it  is  approved  by  the  Board 
of  Supervisors. 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commission 

t        February  8,   19  83 
at  Its  meeting  of    1  


Secretary.  Pubtic  Utilities  Commisaion 


CITY  AND  COUNTY  Or  ^AN  rMANCISCO 


83-0065 

RESOLUTION  No  ., 


WHEREAS,  This  Commission  desires  to  increase  Municipal  Railway 
revenues  by  selling  advertising  in,  on  and  about  the  Railway's 
transit  system;  and 

WHEREAS,  This  Commission  desires  that  a  new  ccntract  for 
advertising  on  the  Municipal  Railway  take  effect  as  of  April  1,  1983; 
and 

T.Tur'oT^Tv^c  ^  '^his  CoTTimission,  by  Resolution  "2-0424  ,  has  presented 
a  request  for  proposal  and  a  proposed  contract  to  qualified 
advertising  firms ;  and 

WHEREAS,   Responsive  proposals  were  submitted  by  three  advertising 
firms  and  were  reviewed  by  a  six  member  Transit  Advertising  Selection 
Committee ;  and 

WHEREAS,  The  Transit  Advertising  Selection  Committee  ranked  the 
three  firms  according  to  the  highest  revenue  return  to  the  Railway, 
and  the  firm's  ability  to  implement  a  successful  sales  program; 
now,   therefore,  be  it 

RESOLVED,  That  this  Commission  approves  the  selection  of 
Trans  Ad,   a  division  of  Jim  Pattison  Industries,   Ltd.,  Toronto, 
Ontario,  Canada,   as  recommended  by  staff,   subject  to  negotiation 
of  a  final  contract ,   said  final  contract  shall  include : 

(1)  All  commitments  made  to  the  Transit  Advertising  Selection 
Committee  regarding  Affirmative  Action  and  Women/Minority 
Business  Enterprise  that  resulted  in  the  points  scored;  and 

(2)  A  minimum  guarantee,   under  either  Alternative  A  or  Alternative 
B,   that  is  an  annualized  version  of  the  proposed  nine 

months  guarantee,  with  modifications  relating  to  the 
number  of  vehicles  available,  resulting  in  a  permanent 
minimum  guarantee,  which  shall  include  an  escalator  based 
upon  a  price  index;   in  addition,  both  Alternatives  A 
and  B  are  to  be  negotiated  and  submitted  to  the 
Commission  for  selection ;   and ,   be  it  further 

RESOLVED,  That  award  of  this  contract  is  conditioned  upon  the 
receipt  and  approval  of  the  certified  financial  statement  of 
Trans  Ad,   a  division  of  Jim  Pattison  Industries,  Ltd. 


I  hereby  4€Ttify  that  the  foregoing  resolution  was  adopted  hy  the  PubUc  Utilities  Commission 

February  8,  1983 
at  its  meeting  of  —  


Stcf^ry' Public  Utilities  Co 


■HiBPilllimiilllRlill 


287  CITY  HALL 


PETTER  McCREA 


PRESIDENT 


SAN  FRANCISCO.  CALIFORNIA  94102 
(415)  558-4986 


RUDOLF  NOTHENBERG 


THOMAS  HSIEH 


January  31,  1983 


VICE  PRESIDENT 


H.  WELTON  FLYNN 
JOHN  M.  SANGER 
NANCY  C.  LENVIN 


NOTICE  OF  PUBLIC  HEARING 
1983-84  BUDGET  PROPOSALS 


Notice  is  hereby  given  that  the  Public  Utilities 
Commission  of  the  City  and  County  of  San  Francisco  will 
conduct  a  public  hearing  on  budget  proposals  for  fiscal 
year  1983-84   for  all  departments  and  bureaus  under  its 
jurisdiction  on  Friday,  February  18,    1983,   at  1:30  P.M., 
in  Room  2-C,  City  Hall,   San  Francisco,  California. 

The  public  is  invited  to  attend  the  meeting  and 
present  their  views. 

Copies  of  the  proposed  budgets  will  be  available 
for  public  review  beginning  February  7,   1983,  in 
Room  287,  City  Hall,   San  Francisco,  California. 


ROMAINE  A.  BOLDRIDGE 


SECRETARY 


RAB:fh 


MUNICIPAL  RAILWAY 


HETCH  HETCHY  PROJECT 


WATER  DEPARTMENT 


M  ][  N  U  T  E  S 
PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 


Dianne  Feinstein 
Mayor 

PUBLIC  HEARING 
Room  2-C,   City  Hall 
1:30  P.  M. 
February  18,  19  8  3 


COMMISSIONERS 
Peter  McCrea,  President 
Thomas  Hsieh,  Vice  President 
H.   Welton  Flynn 
John  M.  Sanger 
Nancy  C,  Lenvin 


DEPARTMENTS 


Hetch  Hetchy  Project 
Water  Department 
Municipal  Railway 


BUREAUS 

Engineering  and  Construction 
Management 

Administration 

Financial  Management 

Information  Systems 

Performance  Monitoring 

Energy  Conservation 


Rudolf  Nothenberg 
GENERAL  MANAGER 


Rom.aine  A.  Boldridge 
SECRETARY 

83-030 


Call  to  Order:         1:42  P.M. 


Present:  Vice  President  Thomas  Hsieh, 

Comniissioner  H.   Welton  Flynn,  Commissioner 
John  M.  Sanger,  Commissioner  Nancy  C.  Lenvin 

Absent:  President,  Peter  McCrea 

Vice  President  Thomas  Hsieh  presided. 

A  tape  of  the  meeting  is  on  file  in  the  office  of  the  Secretary 
of  the  Public  Utilities  Commission, 


RESOLUTION 

NO.   On  motion  of  Lenvin,  seconded  by  Sanger, 

the  following  resolution  was  adopted: 

83-0066  F         Approving  budgets  for  the  Fiscal  Year  1983-84 

1983-84   for  all  departments  and  bureaus  under 
the  jurisdiction  of  the  Public  Utilities 
Commission . 

Votes:     Ayes  -  Hsieh,   Flynn,   Sanger,  Lenvin 

Copies  of  the  above  resolution  are  on  file 
in  the  office  of  the  Secretary  of  the  Public 
Utilities  Commission. 

************* 

PUBLIC  HEARING 

To  consider  approving  budget  proposals   for  Fiscal  Year  1983-84 
for  all  departments  and  bureaus  under  the  jurisdiction  of  the 
Public  Utilities  Commission. 

Mr.  Rudolf  Nothenberg,  General  Manager  of  Public  Utilities, 
presented  the  budget  proposals  using  an  overhead  projector. 


MUNICIPAL  RAILWAY 

Mr,  Nothenberg  said  that  in  the  past  the  Municipal  Railway  has 
operated  under  a  resource  constraint--that  being  the  amount  of 
money  allotted  from  the  General  Fund  to  cover  its  deficit.  This 
year  there  is  also  an  expenditure  constraint,  resulting  from  the 
farebox  recovery  requirement  of  AB-1107,     He  said  that  the  farebox 
recovery  level  for  the  proposed  budget,  v/hich  is  a  maintenance 
budget,   is  less  than  33%.     If  we  v;ere  to  meet  the  33%  requirement 
this  budget  would  have  to  be  decreased  $13  million.     We  must 
budget  for  salary  standardization  and  other  cost  increases  over 
which  we  have  no  control.     He  said  that  we  cannot  live  with 
AB-1107  as  it  is  now.     VJe  have  budgeted  at  a  30%  recovery  ratio, 
because  we  are  not  proposing  the  service  cuts  that  a  $13  million 
reduction  would  require.     We  believe  that  a  waiver  of  the  33% 
requirement  is  necessary,   appropriate  and  achievable. 

Mr.  Nothenberg  described  the  new  programs  that  are  recommended  in 
the  budget.     Commissioner  Lenvin  expressed  concern,   given  the  age 
of  the  fleet,   that  there  may  not  be  adequate  resources  in  the 
equipment  maintenance  budget.     Mr.  Nothenberg  replied  that  we  need 
to  determine  whether  the  UTDC  formulas  which  the  Board  of  Supervisors 
applies  to  the  equipment  maintenance  budget  are  rational.     He  said 
he  would  prefer  to  address  this  issue  before  requesting  positions 
that  are  not  supported  by  the  formula.     Commissioner  Lenvin  requested 
that  $250,000  to  $500,000  be  added  to  the  diesel  maintenance  budget 
according  to  the  staff's  priorities. 


83-031 


commissioner  Sanger  questioned  budceting  overtime  money  rather 
than  new  positions,     Mr.   Nothenberg  said  that  he  v/ould  reduce 
overtime  and  increase  new  positions  requested,   however,  there 
is  the  risk  of  not  getting  the  new  positions  and  not  having 
enough  money  in  the  overtime  account  to  get  the  job  done. 

Mr,  Nothenberg  summarized  the  programs  requested  by  the  department 
which  were  not  recommended  for  funding  this  year.     Regarding  the 
Motor  Coach  Peak  Service  Improvement  Program,  Commissioner  Sanger 
said  that  the  assumption  has  been  that  the  Municipal  Railway 
will  reduce  missed  runs  to  a  manageable  level  this  year  and, 
therefore,  we  should  begin  to  look  forward  to  adding  peak  period 
service  on  the  street.     Since  the  program  is  not  recommended  for 
funding  in  this  budget.  Commissioner  Sanger  requested  a  contingency 
plan  after  July  1,  1983  that  would  cost  between  $500,000  and 
$1,500,000  that  assumes  that  we  can  draw  up  to  29%  farebox 
recovery  ratio.     Mr.  Nothenberg  expressed  reservations  about 
going  below  a  30%  farebox  recovery  ratio.     Ke  said  that  staff 
would  develop  a  moderate  peak  service  contingency  plan  after  the 
first  of  the  fiscal  year. 


************ 


BUREAUS 

Commissioner  Hsieh  expressed  concern  about  improving  our  public 
relations  effort,     Mr.  Nothenberg  replied  that  there  is  no  new 
money  in  this  budget  for  public  relations.     However,  he  is  in 
the  process  of  reassigning  current  personnel  and  he  expects 
additional  benefits  from  the  volunteer  committee  chaired  by 
Commissioner  Sanger. 

Commissioner  Flynn  questioned  the  proposed  increase  of  $36,000 
for  the  Smith  Dawson  contract  which  the  Commission  approved  as 
a  temporary  contract  for  $1,500  per  month.     Mr.   Leo  Jed,  Assistant 
General  Manager,   Bureau  of  Financial  Management,   PUC,   replied  that 
this  contract  was  always  intended  to  be  an  ongoing  contract. 
Initially,   the  firm  quoted  prices  between  $3,000  and  $4,000  per 
month.     We  negotiated  the  price  down  to  $1,500  per  month  to  start 
and  said  that  we  would  assess  the  value  of  the  service  and  would 
negotiate  the  next  contract  on  that  basis. 


WATER  DEPARTMENT 

Mr.   Eugene  Kelleher,   General  Manager  and  Chief  Engineer,  San 
Francisco  Water  Department,   requested  an  additional  $300,000  to 
update  the  billing  and  customer  information  system.     This  would 
supplement  the  funds  set  aside  by  the  Commission  in  1978  and 
funds  from  the  Department  of  Public  VJorks  for  their  portion  of 
the  project. 

IIETCH   HETCHY  WATER  AND  POWER 

Commissioner  Sanger  questioned  the  increase  in  the  equity  transfer 
and  its  inclusion  in  the  budget  because  it  might  be  taken  as  a 
guaranteed  sum  of  money.     Mr.  Nothenberg  replied  that  it  is 
necessary  to  reserve  the  funds  so  that  it  shows  on  the  end  of  the 
year  audit  statement.     Mr.  Jed  said  that  the  figures  are  based 
upon  this  year's  revenue. 


83-032 


Cominissioner  llsieh  opened  the  meeting  for  public  comments. 
There  being  none,   the  public  hearing  was  closed. 

On  motion  of  Commissioner  Lenvin,  seconded  by  Commissioner  Sanger, 
the  budgets  were  adopted,  as  amended. 


************* 


THEREUPON  THE  MEETING  WAS  ADJOURNED:      4:55  P.M. 


ROMAINE  A.  BOLDRIDGE 
Secretary 


83-033 


imrw&m 


RESOLUTION  No^^-^QQQ^ 


RESOLVED,  That  the  budget  estimates  of  the  fiscal  year 
1983-84  as  prepared  by  the  General  Manager  of  Public  Utilities 
in  accordance  with  the  instructions  from  the  Mayor's  Office  and 
the  Controller  and  pursuant  to  Public  Hearing  are  hereby  approved 
for  the  following  amounts: 

Municipal  Railway  $  182,524,529 

Water  Department  50,057,323 

Hetch  Hetchy  84,081,855 

Public  Utilities  Commission  23,384,425 

Bureau  of  Light,  Heat  &  Power  54,516,198 

RESOLVED,  That  the  General  Manager  of  Public  Utilities  is 
authorized  to  adjust  salaries  in  accordance  with  amendments  to 
the  Annual  Salary  Ordinance  and  mandatory  fringe  benefits  in 
accordance  with  the  Controller's  instructions;  and  be  it  further 

RESOLVED,  That  the  budget  estimates  be  filed  with  the 
Controller  in  accordance  with  the  provisions  of  Charter  Section 
6.200. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  Us  nu..in,  of  FEBRUARY  1  8  m 


SecretaTy/ruhlic  Utilities  Commission 
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83-034 


Call  to  Order:      2:08  P.M. 


Present:     Vice  President  Thomas  Hsieh,  Commissioner  John  Sanger, 
Commissioner  Nancy  Lenvin 

Vice  President  Thomas  Hsieh  presided  until  President  Peter  McCrea 
arrived  at  2:10  P.M. 

Absent:     Commissioner  H.  Welton  Flynn 

The  Minutes  of  the  regular  meeting  of  February  8,   1983  were 
approved. 

A  tape  of  the  meeting  is  on  file  in  the  office  of  the  Secretary 
of  the  Public  Utilities  Commission. 


RESOLUTION 
NO. 

On  motion  of  Hsieh,  seconded  by  Sanger, 
the  following  resolution  was  adopted: 

83-0067  E     Approving  plans  and  specifications  as  prepared  by  staff, 

and  authorizing  Bid  Call  under  Water  Department 
Contract  No.   1852  -  Replacement  of  Valve  No.  C-21 
on  Bay  Division  Pipeline  No.    3  near  Calaveras 
Road  in  Milpitas,   estimated  to  cost  $55,000. 

Votes:     Ayes  -  McCrea,   Hsieh,   Sanger,  Lenvin 

On  motion  of  Hsieh,   seconded  by  Sanger, 
the  following  resolution  was  adopted: 

83-0058  E     Awarding  Hetch  Hetchy  Contract  No.   684,  No. 

24-DIVISADERO  Electrification  Project,  Bernal 
Substation,   Site  Preparation  and 
Installation,   in  the  amount  of  $71,105.00  to 
Nibbi  Bros. 

Votes:     Ayes  -  McCrea,   Hsieh,   Sanger,  Lenvin 

On  motion  of  Lenvin,   seconded  by  Hsieh, 
the  following  resolution  was  adopted: 

83-0069  E     Approving  credit  modification  No.   5  to  Municipal 

Railway  Contract  No.  MR-684,  Cable  Car  Barn  and 
Surrounding  Trackway,   in  the  amount  of  $482,863 
for  the  deletion  of  the  following  items:  drive 
bases,  wind  and  rewind  machinery,   tension  carriages,  tension 
carriage  towers  and  inspection  platforms,   and  incor- 
porating these  items  into  Contract  No.  MR-820,  Cable 
Car  Drive  Machinery. 

Votes:     Ayes  -  McCrea,   Hsieh,   Sanger,  Lenvin 


83-035 


On  motion  of  Lenvin,   seconded  by  Hsieh, 
the  following  resolution  was  adopted: 

83-0070  E     Approving  plans  and  specifications  as  prepared  by 

staff  and  authorizing  Bid  Call  under  Municipal 
Railway  Contract  No.   820  -  Cable  Car  Drive  Machinery, 
Mechanical  Components,  and  Monitoring  and  Control 
System,  estimated  to  cost  $6.2  million  for  performing 
this  work. 

Votes:     Ayes  -  McCrea,   Hsieh,   Sanger,  Lenvin 


On  motion  of  Hsieh,   seconded  by  Sanger, 
the  following  resolution  was  adopted: 

83-0071  A     Authorizing  the  Municipal  Railway  to  accept  $4,583.22 

in  settlement  of  a  property  damage  claim  against 
Enterprise  Insurance  Company,  as  insurer  of  Hurst 
Trading,   Inc.,    for  damages  to  LRV  #1238. 

Votes:     Ayes  -  McCrea,   Hsieh,   Sanger,  Lenvin 


On  motion  of  Hsieh,   seconded  by  Sanger, 
the  following  resolution  was  adopted: 

83-0072  A     Approving  collection  of  charges  for  damages  against 

miscellaneous  debtors  for  the  month  of  January  1983  in 
the  amount  of  $3,839.05. 

Votes:     Ayes  -  McCrea,   Hsieh,   Sanger,  Lenvin 


On  motion  of  Hsieh,    seconded  by  Sanger, 
the  following  resolution  was  adopted: 

83-0073  M    Awarding  Municipal  Railway  Contract  No.  MR-797,  Potrero 

Division,  Mezzanine  Storage  Facilities,    in  the  amount 
of  $24,200  to  Daly  Construction. 

Votes:     Ayes  -  McCrea,   Hsieh,   Sanger,  Lenvin 


On  motion  of  Sanger,   seconded  by  Hsieh, 
the  following  resolution  was  adopted: 

83-0074  M     Awarding  Municipal  Railway  Contract  No.  MR-798-R,  Muni 

Metro  System,  Passenger  and  Shelter  Extensions, 
Various  Locations,  in  the  amount  of  $136,438  to 
Accurate  Construction ,   Livermore ,  California . 

Votes:     Ayes  -  McCrea,   Hsieh,   Sanger,  Lenvin 


On  motion  of  Hsieh,   seconded  by  Sanger, 
the  following  resolution  was  adopted: 

83-0075  F     Requesting  the  Mayor  to  recommend  to  the  Board  of 

Supervisors  a  Public  Utilities  Commission,  Bureau  of 
Administration,   supplemental  appropriation  to 
classify   (1)   A395  Facilities  Security  Officer  to  (1) 
8221  Security  Services  Manager,   Public  Utilities 
Commission . 

Votes:     Ayes  -  McCrea,   Hsieh,   Sanger,  Lenvin 


83-036 


On  motion  of  Hsieh,   seconded  by  Sanger, 
the  following  resolution  was  adopted: 

83-0076  F     Requesting  the  Mayor  to  recominend  to  the  Board  of 

Supervisors  permission  to  immediately  fill  the 
position  of  Class  A443  -  Transit  Maintenance 
Manager  II  -  Municipal  Railway  as  vacancy  of 
this  position  over  a  long  period  of  time  will 
seriously  affect  the  preventive  maintenance  of 
our  Light  Rail  Vehicle  fleet. 

Votes :     Ayes  -  McCrea ,   Hsieh ,   Sanger ,  Lenvin 


On  motion  of  Hsieh,   seconded  by  Lenvin, 
the  following  resolution  was  adopted: 

83-0077  E     Approving  the  selection  of  Health  Record  Services 

to  conduct  a  study  on  consolidation ,  reorganization 
and  training  for  a  centralized  filing  system,   and  to 
provide  training  and  furnish  filing  equipment,  and 
authorizing  the  General  Manager  of  Public  Utilities 
to  negotiate  an  agreement,   the  cost  not  to  exceed 
$7,000. 

Votes :     Ayes  -  McCrea ,   Hsieh,   Sanger ,  Lenvin 


On  motion  of  Hsieh,   seconded  by  Lenvin, 
the  following  resolution  was  adopted: 

83-0078  E     Accepting  the  work  performed  under  Professional 

Services  Contract  with  Brown  &  Caldwell  -  Montgomery 
A  Joint  Venture,    for  the  Study  of  Alternatives 
for  Treatment  of  Crystal  Springs  Reservoir  Water 
as  satisfactorily  completed  and  authorizing 
final  payment  in  the  amount  of  $2,970.69. 

Votes:     Ayes  -  McCrea,   Hsieh,   Sanger,  Lenvin 


On  motion  of  Lenvin,   seconded  by  Hsieh, 
the  following  resolution  was  adopted: 

83-0079  E     Authorizing  the  Chief  Engineer  and  Deputy  General 

Manager  to  execute  an  Agreement  with  the  firm  of 
PSG-Waters  Consultants  to  investigate  and  design 
corrosion  protection  systems  for  San  Francisco  Water 
Department  pipelines  of  the  Suburban  Division,  in 
the  amount  of  $35,000. 

Votes:     Ayes  -  McCrea,   Hsieh,   Sanger,  Lenvin 


On  motion  of  Hsieh,   seconded  by  Lenvin, 
the  following  resolution  was  adopted: 

83-0080  E     Awarding  Municipal  Railway  Contract  No.   836,  Geneva 

Carbarn,  Construct  New  Trackwork  and  Shop  Building, 
in  the  amount  of  $4,719,500  for  the  base  bid  to 
S.   J.  Amoroso/Verrett  Construction  Co.,  A  Joint 
Venture,   Foster  City. 

Votes:     Ayes  -  McCrea,   Hsieh,   Sanger,  Lenvin 


83-037 


On  motion  of  Hsieh,   seconded  by  Lenvin, 
the  following  resolution  was  adopted: 

83-0081  F     Authorizing  the  Assistant  General  Manager  of  Finance, 

PUC ,   to  apply  for ,   accept ,   and  expend  $4,992,000  of 
UMTA  Section  9A  capital  assistance  funds  and 
$1,248,000  from  regional  local  match  funds  such  as 
State  Transit  Assistance  funds  and/or  Bridge  Toll 
Net  Revenue  funds  for  three  Municipal  Railway 
projects:     Reconstruction  of  Trolley  Overhead, 
Purchase  of  General  Equipment,   and  the  Central 
Control  and  Communication  Systems  Improvement 
Project. 

Votes :     Ayes  -  McCrea ,   Hsieh ,   Sanger ,  Lenvin 


On  motion  of  Hsieh,   seconded  by  Lenvin, 
the  following  resolution  was  adopted: 

83-0082  F     Authorizing  the  Assistant  General  Manager  of  Finance  to  re- 

lease    a       Request  For  Qualification  to  identify  a 
firm  or  team  of  firms  to  assist  the  Public  Utilities 
Commission  in  setting  up  safe  harbor  leases  for 
all  rolling  stock  placed  in  service  between  January 
1,   1981  and  January  1,  1988. 

Votes :     Ayes  -  McCrea ,   Hsieh ,   Sanger ,  Lenvin 


On  motion  of  Sanger,   seconded  by  Lenvin, 
the  following  resolution  was  adopted: 

83-0083  A     Approving  Transit  Advertising  Contract  and 

authorizing  the  General  Manager  of  Public  Utilities 
to  execute  a  Transit  Advertising  Contract  with 
Trans  Ad,   a  division  of  Jim  Pattison  Industries, 
Ltd. ,  Toronto,  Ontario,  Canada. 

Votes :     Ayes  -  McCrea ,   Hsieh ,   Sanger ,  Lenvin 


On  motion  of  Lenvin,   seconded  by  Sanger, 
the  following  resolution  was  adopted: 

83-0084  E     Endorsing  a  proposal  to  install  a  restroom  for 

cable  car  operators  in  the  southeast  corner  of 
Hallidie  Plaza  and  directing  staff  to  develop 
plans  and  to  seek  the  necessary  approval  of 
other  public  agencies  for  this  facility. 

Votes ;     Ayes  -  McCrea ,   Hsieh ,   Sanger ,  Lenvin 


On  motion  of  Sanger,   seconded  by  Lenvin, 
the  following  resolution  was  adopted: 

83-0085  E     Forwarding  drawings  and  cost  estimates  for  a  public 

restroom  in  Hallidie  Plaza  which  were  developed 
during  the  course  of  our  work  for  consideration  and 
action  by  the  Board  of  Supervisors  since  this  is 
outside  the  jurisdiction  of  the  Public  Utilities 
Commission. 

Votes :     Ayes  -  McCrea ,   Hsieh ,   Sanger ,  Lenvin 


83-038 


On  motion  of  Lenvin,   seconded  by  Hsieh, 
the  following  resolution  was  adopted : 

83-0086  H     Authorizing  the  City  Attorney  to  stipulate  to  a 

judgment  in  suit  brought  by  the  United  States 
against  the  City  and  County  of  San  Francisco 
providing  that  the  City  shall  transfer  to  the 
United  States  certain  parcels  of  land,  and  in 
exchange  the  City  shall  obtain  the  Camp  Mather 
property  and  the  timber  rights  on  the  Ike  Dye 
property . 

Votes:     Ayes  -  McCrea,   Hsieh  ,  Sanger,  Lenvin 


Copies  of  the  above  resolutions  are  on  file  in  the 
office  of  the  Secretary  of  the  Public  Utilities 
Commission. 

************* 


INTRODUCTION  OF  OLD  BUSINESS 

President  McCrea  requested  that  the  City  Attorney's  Office  include 
in  the  report  previously  requested  by  the  Commission,  comments  on  the 
recent  Federal  Court  ruling  on  water  rights  in  the  State  of  California. 

INTRODUCTION  OF  NEW  BUSINESS 

President  McCrea  requested  a  report  on  patronage  on  the  IBX-California 
(Reverse)   Express  line . 

************* 


Resolution  No.    83-0074 — Awarding  Municipal  Railway  Contract  No. 
MR-798R,  Muni  Metro  System,   Passenger  and  Shelter  Extensions,  Various 
Locations . 

Commissioner  Sanger  questioned  the  safety  of  installing  a  four  foot 
wide  handicapped  loading  ramp  at  19th  Avenue  and  Holloway  Street. 
Mr.   Edward  Pearson,  Acting  Deputy  General  Manager,  Engineering  and 
Maintenance,  Municipal  Railway,   replied  that  he  had  discussed  this 
extensively  with  the  State  Department  of  Transportation's  handicapped 
group . 

On  motion  of  Commissioner  Sanger,   seconded  by  Commissioner  Hsieh, 
Contract  No.  MR-79BR  was  awarded  to  Accurate  Construction,  subject 
to  staff  securing  approval  from  San  Francisco  State  University 
regarding  the  safety  aspects  of  the  passenger  loading  platforms 
and  assurance  from  the  Director  of  Special  Projects,  Municipal 
Railway,   as  to  the  project's  acceptance  by  the  elderly  and  handi- 
capped community . 


************ 


83-039 


Resolution  No.   83-0078 — Accepting  work  performed  under  Professional 
Services  Contract  with  Brown  &  Caldwell  -  Montgomery,   a  joint  venture. 

Commissioner  Sanger  asked  for  clarification  regarding  the  basis  for 
the  assumption  in  the  consultant's  report  that  we  would  require 
160  million  gallons  daily   (MGD)   of  additional  treatment  capacity. 
Mr.   Rudy  Metzner,  Project  Manager  for  Brown  &  Caldwell,   replied  that 
80  MGD  is  the  anticipated  increase  in  demand  for  the  entire  system, 
80  MGD  is  reserve  capacity  to  be  used  in  case  of  an  outage  in  the 
supply  system.     Mr.  Eugene  Kelleher,  General  Manager  and  Chief  Engineer 
San  Francisco  Water  Department,   stated  that  during  periods  of  four 
or  five  days  of  hot  weather,  we  cannot  meet  the  peak  demand  without 
using  Crystal  Springs. 

If  we  had  a  fourth  pipeline  now,  we  would  not  need  to  use  Crystal 
Springs  and  we  would  not  need  a  filtration  plant. 

Commissioner  Sanger  expressed  concern  that  our  projections  are 
higher  than  the  State  Department  of  Water  Resources  figures,   at  a 
time  when  San  Mateo  County  has  a  population  decline.     Mr.  Kelleher 
replied  that  the  Department  of  Water  Resources  did  not  project 
any  growth  for  the  area  for  the  next  ten  years. 

President  McCrea  asked  that  further  questions  on  this  report  be 
submitted  to  the  General  Manager  for  transmittal  to  the  consultant 
so  that  the  Commission  may  receive  a  written  response. 

************* 


Resolutions  No.   83-0084  and  No.   83-0085--Regarding  proposed  restroom 
facilities  in  Hallidie  Plaza. 

Mr.   Lynn  Pio,   Project  Manager,  Cable  Car  Rehabilitation  Program, 
used  photographs  to  show  the  existing  site  and  drawings  to  indicate 
potential  restroom  locations  for  an  operators'   restroom  and  public 
restrooms.     He  said  that  there  is  no  funding  for  public  restrooms 
at  this  time. 

Commissioner  Sanger  questioned  why  the  operators'   restroom  was 
separate  from  the  public  restroom.     Mr.   Pio  replied  that  they 
could  be  combined,  but  staff  wanted  to  place  the  operators' 
restroom  as  close  to  the  turntable  as  possible.     The  proposed 
site  is  not  large  enough  to  combine  the  two.     However,   the  funding 
would  have  to  remain  separate  since  the  operators'   restroom  is  covered 
under  a  federal  grant. 

Commissioner  Hsieh  expressed  concern  about  the  maintenance  problems 
of  a  public  restroom. 

Mr.  Jim  Olsen,  a  cable  car  operator,  said  that  a  combined  facility 
may  create  schedule  problems  if  the  operators  are  required  to  wait 
in  line. 

Mr.  Maurice  Klebolt  spoke  in  favor  of  separate  restrooms  for 
operators  because  of  better  security  for  conductors  carrying  public 
funds  and  better  maintenance  for  female  operators. 

Ms.   Sharon  de  Zordo,   representing  the  Market  Street  Project,  supported 
the  staff  proposal  for  an  operators'  restroom.     Regarding  a  public 
facility,   she  supported  Scheme  A  or  Al.     She  said  that  security  and 
maintenance  would  be  necessary  for  any  facility  constructed  in  this 
area. 


83-040 


Mr.  Norman  Rolfe  urged  approval  of  separate  facilities  for  operators. 

On  motion  of  Commissioner  Lenvin,   seconded  by  Commissioner  Sanger, 
Resolution  No.    83-0084  was  adopted,   endorsing  the  proposal  to 
install  a  restroom  for  cable  car  operators  in  the  southeast  corner 
of  Hallidie  Plaza. 

Commissioner  Sanger  moved  to  forward  drawings  and  cost  estimates  for 
a  public  restroom  in  Hallidie  Plaza  which  were  developed  during 
the  course  of  our  work  for  consideration  and  action  by  the  Board 
of  Supervisors  since  this  is  outside  the  jurisdiction  of  the  Public 
Utilities  Commission.     Commissioner  Lenvin  seconded.  Resolution 
No.   83-0085  was  adopted. 


Item  No.   15 — Regarding  a  Special  Transit  Fare  Agreement  with  the 
Bay  Area  Rapid  Transit  District    (BART)    providing  for  the  sharing 
of  revenue  obtained  from  the  sale  of  Fast  Passes  when  such  passes 
are  honored  on  BART  within  the  City. 

Commissioner  Sanger  asked  if  the  language  in  the  agreement  gives 
BART  veto  power  when  it  comes  to  the  price  of  the  Fast  Pass. 
Mr.   Leo  Jed,  Assistant  General  Manager,  Bureau  of  Financial 
Management,   PUC,   replied  that  we  would  coordinate  any  changes  in 
the  Fast  Pass  price.     Mr.   Bruce  Bernhard,   Director  of  the  Analysis 
Unit,   said  that  BART ' s  attorney  has  said  that  the  BART  Board  of 
Directors  must  list  our  Fast  Pass  in  their  fare  ordinance  whenever 
there  is  a  price  change. 

Commissioner  Sanger  requested  that  the  agreement  be  redrafted  to 
clarify  this  issue  and  that  the  term  " interoperator  pass"  be 
changed  throughout  the  agreement. 

This  item  was  continued  to  the  meeting  of  March  8,  1983. 


Resolution  No.   83-0086 — Authorizing  the  City  Attorney  to  stipulate 
to  a  judgment  in  a  suit  brought  by  the  United  States  against  the 
City  and  County  of  San  Francisco. 

Commissioner  Sanger  requested  that  this  matter  be  considered  in 
executive  session . 


THEREUPON,   THE  MEETING  WAS  ADJOURNED  TO  EXECUTIVE  SESSION:      3:40  P.M. 


************ 


************* 


Romaine  A.  Boldridge 


Secretary 


83-041 


W  AND  COUNTY  OP  VAN  FRANCIBCO 


83-0067 

RESOLUTION  No   WL* 


RESOLVED,  That  the  Public  Utilities  Commission  does  hereby 
note  that  the  project  which  is  the  subject  of  this  resolution  has 
been  determined  by  the  Department  of  City  Planning  to  be  categori- 
cally exempt  as  a  Class  Kb)  project  under  the  State  Guidelines 
implementing  the  California  Environmental  Quality  Act,  and,  be  it 
further 

RESOLVED,  That  this  Commission  approves  the  plans  and 
specifications  as  prepared  and  recommended  by  staff,  and  hereby 
authorizes  Bid  Call  as  follows: 

Water  Department  Contract  No.  1852  -  Replacement  of  Valve  No.  C-21  on 
Bay  Division  Pipeline  No.   3  near  Calaveras  Road  in  Milpitas. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

FEBRUARY  2  21983 

at  its  meeting  of  


Secretary,  Public  Utilities  CommtsMon 


VtTY  AND  COUNTY  OP  SAN  PftANCISCe 


RESOLUTION  No 


WHEREAS,  Under  Hetch  Hetchy  Contract  No.  684,  preparation 
of  a  substation  site,  installation  of  a  package  substation  and  other 
iir^rovements  necessary  to  provide  a  complete  transit  power  substation 
installation  is  to  be  performed  under  the  Trolley  Coach  Overhead 
Program  with  approximately  95  percent  financing  under  a  State 
grcint ;  and 

WHEREAS,  Bids  for  this  work  were  received  and  opened 
piiblicly  on  February  8,  1983;  now,  therefore  be  it 

RESOLVED,  That  this  Commission  hereby  awards  Hetch  Hetchy 
Contract  No.  684,  No.  24  Divisadero  Electrification  Project,  Bernal 
Substation,  Site  Preparation  and  Equipment  Installation,  in  the 
amount  of  $71,105.00  to  Nibbi  Bros.,  P.  0.  Box  11240,  San  Francisco, 
California  94101,  as  the  lowest  regular  and  responsible  bidder,  and 
rejects  all  other  bids  for  the  work- 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of    FEBRUARY  2  2  198?   

UhUties  Commissi^ 


■     m  V  AND  COUNTY  OF  SAN  FBANCrSCO 


ReSOLUTION  No 


83^069 


WHEREAS,  The  Public  Utilities  Commission,  at  its 
meeting  on  November  23,  1982,  by  Resolution  No.  82-0524  approved 
an  Amendment  to  the  Agreement  with  Chin  &  Hensolt,  Engineers,  Inc. 
for  design  of  the  Cable  Car  Barn  \inder  which  the  consultants  were 
directed  to  change  the  design  of  the  cable  winding  machinery  from 
a  dual  sheave  to  a  single  sheave  drive;  and 

WHEREAS,  Certain  components  of  the  Cable  Drive  Machinery 
were  included  in  the  contract  documents  of  Contract  MR-684,  Cable 
Car  Barn  and  Surrounding  Trackway;  and 

WHEREAS,  The  change  in  the  Cable  Drive  Machinery  design 
will  result  in  the  change  of  the  design  of  these  components;  and 

WHEREAS,  It  is  deemed  to  be  more  practical  to  incorporate 
these  components  into  the  Cable  Drive  Machinery  Contract  MR-820, 
rather  than  modify  them  under  Contract  MR-684;  and 

WHEREAS,  This  will  also  result  in  the  responsibility  for 
all  mechanical  componentry  and  drive  machinery  being  under  one 
contract,  which  is  beneficial;  now  therefore  be  it 

RESOLVED,  That  this  Commission  approves  a  credit  modifica- 
tion in  the  amount  of  $482,863.00  for  deletion  of  drive  bases,  wind 
and  rewind  machinery,  tension  carriages,  tension  carriage  towers 
and  inspection  platforms  as  set  forth  in  Modification  of  Contract 
No.  5  to  Municipal  Railway  Contract  MR-684,  Cable  Car  Barn  and 
Surrounding  Trackway. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

,.,     ,.    ,  FEBRUARY  2  2 1983  ^ 

 i^aw^^^ 

Secretary,  Public  Utilities  Commission 


RESOLUTION  No  


WHEREAS,  Under  Municipal  Railway  Contract  NOo  820  Cable  Car 
Cable  Drive  Machinery,  Mechanical  components,  and  Monitoring  and  Control 
System  work  is  to  be  performed  under  the  Cable  Car  Reconstruction  Program 
and  is  to  be  substantially  financed  from  state  and  federal  funds;  now, 

therefore,  be  it 

RESOLVED,  TSiat  this  Commission,  before  acting  on  the  subject 
project,  does  hereby  certify  that  the  Department  of  City  Planning  has 
determined  that  the  Cable  Car  Bam  project  is  categorically  exempt  from 
the  California  Environmental  Quality  Act  and  the  State  Guidelines  as  a 
Class  1(d),  Section  15101(d)  project;  and  that  the  Cable  Car  Trackway 
Reconstruction  project  is  categorically  exempt  from  the  California 
Environmental  Quality  Act  and  the  State  Guidelines  as  a  Class  2,  Section 
15102  project;  and  be  it  further 

RESOLVED,  That  this  Commission  approves  the  plans  and  specifi- 
cations as  prepared  and  recommended  by  staff  and  hereby  authorizes  Bid 
call  for  Municipal  Railway  Contract  No,  820  Cable  Car  Cable  Drive 
Machinery,  Mechanical  Components,  and  Monitoring  and  Control  System, 
subject  to  the  approval  of  all  necessary  federal,  state  and  local  agencies. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

FEBRUARY  2  2 1983 

i  its  meeting  of  .  ^  — _—  

Secretary,  Public  Utilities  Comnission 


— i^^— ^^i^^TOTriWO  cotfTTf-r  or  wuf  pmuwuaoo 

RESOLUTION  No  8n~007j. 

RESOLVED,   That  the  Municipal  Railway  is 
hereby  authorized  and  directed  to  accept  $4,583.22 
in  settlement  of  a  Property  Damage  claim  in  the 
amount  of  $4,583.22  against  Enterprise  Insurance 
Company,   as  insurer  of  Hurst  Trading,    Inc.,  for 
damages  to  LRV  #1238. 


I  W«by  vertify  that  the  /oregomg  resolution  was  adopted  hy  the  Public  Utilities  Commission 

FEBRUARY  2  21983 


m  iM  mefftmg  of 


8aH0072 

RESOLUTION  NO  1—  


RESOLVED,  That  this  Conunlsslon  hereby  approves 
collections  for  the  month  of  January  1983,  of  charges  for 
damages  against  miscellaneous  debtors,  San  Francisco  Water 
Department,  in  the  amount  of  $3,839.05. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commtsston 
at  Us  m»,ing  of  mmSlMM 


Secretary,  Public  Utilities  Commission 


"JWTYAHO  OOONTV  OF  MM  FRAHCIBOO 

83-0CV73 


REaOLimON  No. 


WHEREAS,  Under  Municipal  Railway  Contract  No.   MR-797,  the 
construction  of  Mezzanine  Storage  Facilities  at  Potrero 
Trolley  Coach  Shop  is  to  be  funded  under  Index  Code  601831, 
Fund  31-730  and 

WHEREAS,  Bids  for  this  work  were  received  and  opened  publicly 
on  January  26,   1983;  and 

WHEREAS,  The  City  Attorney  has  recommended  that  the  lowest 
bid,   submitted  by  Green  Penny  Co,  be  rejected  due  to  its 
failure  to  comply  with  all  the  requirements;  now,  therefore, 
be  it 

RESOLVED,  That  this  Commission  awards  Municipal  Railway 
Contract  No.  MR-797,  Potrero  Division.  Mezzanine  Storage 
Facilities,   in  the  amount  of  $24,200  to  Daly  Construction, 
1230  Grant  Avenue.  San  Francisco,  California  94133  as  the  second 
lowest  responsible  and  qualified  bidder,  and  rejects  all  other 
bids  for  the  work;  and.  be  it  further 

RESOLVED.  That  award  of  this  contract  is  subject  to  concurrence 
of  the  urban  Mass  Transportation  Administration  of  the  US 
Department  of  Transportation. 


I  fcerebji  ttnily  that  the  foregoing  reioIuHoii  uxu  adopted  by  the  PMic  Utilitiej  Communon 


.    ,  FEBRUARY  2  2 

d<  its  mee9mg  of  —  *  ^ 


■VITV  AND  CtfUNI  T  OT  •XTT  "FH ANIS IVCO 


RESOLUTION  No 


83-0074 


WHEREAS,  Under  Municipal  Railway  Contract  No.  MR-798-R, 
t^e  construction  of  Passenger  Platform  and  Shelter 
Extensions,  Muni  Metro  System.  Various  Locations,   is  to 
be  funded  under  Index  Code  560169,  Fund  31-001,  and 
might  be  available  from  CALTRANS  Contract  for  Wayside 
Platform  Projects;  and 

WHEREAS.  Bids  for  this  work  were  received  and  opened 
publicly  on  January  26,   1983;  and 

WHEREAS,  The  City  Attorney  has  recommended  that  the  lowest 
bid,   submitted  by  W.A.   Smith  General  Engineering  Contractors, 
be  rejected  for  failure  to  comply  with  the  Contract's 
Affirmative  Action  requirements;  now.  be  it 

RESOLVED,  That  this  Commission  hereby  awards  Municipal 
Railway  Contract  No.   MR-798-R,  Muni  Metro  System.  Passenger 
and  Shelter  Extensions.  Various  Locations,   in  the  amount  of 
$136,438  to  Accurate  Construction,   765  Orion  Way.  Livermore, 
California  94550  as  the  second  lowest  responsible  and 
qualified  bidder,   and  rejects  all  other  bids  for  the  work, 
and,   be  it  further 

RESOLVED,  That  award  of  this  contract  is  subject  to  staff  securing 
approval  from  San  Francisco  State  University  regarding  the 
safety  aspects  of  the  passenger  loading  platforms  and  assurance 
from  the  Director  of  Special  Projects,  Municipal  Railway,   as  to  the 
project's  acceptance  by  the  elderly  and  handicapped  community. 

/  hereby  certify  that  the  foregoing  resolution  iias  adopted  by  the  Public  Utilities  Commission 

,  FEBRUARY  2  21983 

at  Its  mtetmg  of  


Secretary,  Public  Utilities  Commis^n 


CITY  AND  COUNTY  OF  flAN  FflANCISo9 


RESOLUTION  NoS^TlOCTS 


WHEREAS     In  FY  82/83  the  Public  Utilities  Commission's  Bureau 
of  Administration  budgeted  the  position  of  A395  Facilities 
Security  Officer;  and 

WHEREAS,   This  position  was  requested  in  order  to  develop, 
coordinate  and  implement  comprehensive  security  programs  for 
all  PUC  departments  including  the  Municipal  Railway;  and 

WHEREAS,   The  Civil  Service  Commission  upon  the  request  of  the 
of  the  Public  Utilities  Commission  General  Manager  authorized 
the  classification  of  the  A395  Facilities  Security  Officer 
position;  now,   therefore  be  it 

RESOLVED,   That  this  Commission  hereby  requests  the  Mayor  to 
recommend  to  the  Board  of  Supervisors  a  Public  Utilities 

Public  Utilities  Commission. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

..-.^..-.o/   FEBRUARY  2  21983 


Secretary,  Public  Utilities  Commissi- 


CITV  AND  COUNTV  OF  SAN  rRANCIBCO 


RESOLUTION  No'"'^  


WHEREAS,   The  Municipal  Railway  Equipment  Maintenance's  Transit 
Maintenance  Manager  II  retired  on  January  11,    1983,  with  unused 
sick  leave  credits  of  one  hundred  and  thirty   (130)    days  for  which 
he  is  entitled  to  compensation;  and 

WHEREAS,   Normally  the  replacement  of  an  employee  receiving  com- 
pensation in  lieu  of  unused  sick  leave  credits  cannot  be  made 
until  such  payment  has  been  recovered  from  appropriations  made 
for  personal  services,    except  where  department  requirements  are 
such  that  said  position  must  be  filled  immediately; 

WHEREAS,   The  occupant  of  this  position  is  responsible  for  the 
preventive  maintenance  program  of  the  LRV  fleet;  and 

WHEREAS,   The  vacancy  of  this  position  over  a  period  of  time  will 
result  in  a  serious  deficiency     in  the  maintenance  of  the  LRV 
fleet;   now,    therefore  be  it 

RESOLVED,  That  this  Commission  hereby  requests  the  Mayor  to 
recommend  to  the  Board  of  Supervisors  that  this  position  be  filled 
immediately  per  the  Annual  Appropriation  Ordinance,   Section  10, 
Subsection  7 . 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of 


Secretary,  Public  Utilities  Commtsstd 


eiTT  AND  COUNTY  OF  VAN  PKANCmOO 


83-0O77 

RESOLUTION  No  .   .  


WHEREAS,  The  Utilities  Engineering  Bureau  desires 
to  employ  the  firm  of  Health  Record  Services  to  conduct  a 
study  on  consolidation,  reorganization  and  training  for  a 
centralized  filing  system;  to  provide  training  and  to  furnish 
filing  equipment,  amd 

WHEREAS,  Due  to  the  fact  that  the  files  of  Hetch 
Hetchy  Water  and  Power  are  currently  under  a  Remington  Rand 
filing  system  and  the  firm  of  Health  Record  Services  are  inti- 
mately familiar  with  this  system  and  the  interfacing  of  this 
system  which  will  result  in  a  savings  in  time  and  costs,  and 
WHEREAS,  Funds  for  this  project  have  been  approved 
in  the  Hetch  Hetchy  FY  1982-83  budget;  now,  therefore  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  here- 
by approves  the  selection  of  Health  Record  Services  to  provide 
the  above  services  and  equipment;  and  be  it  further 

RESOLVED,  That  this  Commission  hereby  authorizes  the 
General  Manager  of  Public  Utilities  to  negotiate  a  suitable 
agreement  with  the  aforementioned  firm  to  perform  the  afore- 
mentioned services . 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

.    ,  FEBRUARY  2  2 1983 

at  Us  meeting  of  


ecretary,  Puittc  Utilities  Commissi 


CirV  AND  COUNTY  OF  MAH  PRANCIVCO 


RESOLUTION  No 


83-0^78 


RESOLVED,  That  this  Commission  accepts  the 
work  performed  lander  Professional  Services  Contract 
with  Brown  &  Caldwell  -  Montgomery  -  A  Joint  Venture 
for  the  Study  of  Alternatives  for  Treatment  of  Crystal 
Springs  Reservoir  Water  as  satisfactorily  completed  and 
authorizes  final  payment  in  the  amount  of  $2,970.69. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the-  Public  Utilities  Commission 

FEBI^UARY  2  2  1983 

at  its  meeting  of   


Secretary,  Public  Utilities  Commission 


83-0079 

RESOLUTION  NO   


WHEREAS,  This  Commission  by  Resolution  No.  83-0011, 
adopted  on  January  11,  1983,  authorized  the  Utilities  Engineering 
Bureau  to  negotiate  a  professional  services  contract  with  the  firm 
of  PSG-Waters  Consultants,  to  perform  investigation  and  design  of 
corrosion  protection  systems  for  San  Francisco  Water  Department 
pipelines  of  the  Suburban  Division;  and 

WHEREAS ,  An  Agreement  has  been  negotiated  to  cover  Phase  I 
of  the  proposed  work  to  perform  a  preliminary  corrosion  survey;  and 

WHEREAS ,  The  Agreement  shall  be  modified  to  complete  design 
and  activation  of  the  corrosion  protection  system  following  comple- 
tion of  the  Phase  I  work;  and 

WHEREAS,  This  Commission  has  reviewed  and  approved  the 
Agreement  for  the  Phase  I  work;  now,  therefore  be  it 

RESOLVED,  That  this  Commission  hereby  authorizes  the  Chief 
Engineer  and  Deputy  General  Manager  to  execute  said  Agreement  for 
professional  services  with  the  firm  of  PSG-Waters  Consultants  to 
perform  the  required  engineering  services  in  an  amount  of  $35,000.00. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

FEBRUARY  2  2  1983 

at  its  meeting  of  


Secretary,  Public  Utilities  Commission 


cmr  AND  oeuNTT  or  wkm  fh*t«ci»c« 


RESOUUTIO 


N  NO  A  ■  ' 


WHEREAS,  Under  Municipal  Railway  Contract  No.  836,  Construc- 
tion of  New  Trackwork  and  Shop  Building,  and  related  work  at  the 
Geneva  Carbarn  site  is  to  be  performed  with  financial  assistance  from 
the  Federal  and  State  Governments;  and 

WHEREAS,  Bids  for  this  work  were  received  and  opened  public- 
ly on  January  J7,  1983;  and 

WHEREAS,  The  PUC  Contract  Compliance  Officer  determined 
that  the  low  bid  submitted  by  Paxton  Construction  Company  dxd  not 
fulfill  the  requirements  of  the  MBE  Program  and  must  be  rejecteaj  and 

WHEREAS,  This  Commission's  Utilities  General  Counsel  deter- 
mined that  the  second  low  bid  submitted  by  Christensen  and  Foster  was 
non-responsive  and  must  be  rejected;  now  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  awards  Municipal 
Railway  Contract  No.  836,  Geneva  Carbarn,  Construct  New  Trackwork  and 
Shop  Building  in  the  amount  of  $4,719,500  for  the  base  to 
S.J.  AmorosoAerrett  Construction  Co.,  A  Joint  Venture,  Foster  City 
California  94404,  and  rejects  all  other  bids  for  the  work;  and  be  it 
further 

RESOLVED,  That  the  award  of  this  contract  is  subject  to  the 
concurrence  of  the  Urban  Mass  Transportation  Administration. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  CornTnission 

FEBRUARY  2  2"^" 

at  its  meeting  of  


Secretary,  Public  Utilities  Commission 


RESOLUTION  No 


WHEREAS,   the  Secretary  of  Transportation  is  authorized  to  make 
monies  available  pursuant  to  the  Urban  Mass  Transportation  Act  of 
1964,   as  amended,    for  mass  transportation  projects;  and 

WHEREAS,   the  Public  Utilities  Comitiission,   City  and  County  of 
San  Francisco  is  an  eligible  claimant  for  capital  assistance  projects 
pursuant  to  Section  9A  of  the  Urban  Mass  Transportation  Act  of  1964, 
as  amended;  and 

WHEREAS,   the  contract  for  financial  assistance  will  impose 
certain  obligations  upon  the  applicant,   including  the  provisions 
by  it  of  the  local  share  of  project  costs;  and 

WHEREAS,    it  is  required  by  the  U.S.   Department  of  Transportation 
in  accord  with  the  provisions  of  Title  IV  of  the  Civil  Rights  Act 
of  1964,  that  in  connection  with  the  filing  of  an  application  for 
assistance  under  the  Urban  Mass  Transportation  Act  of  1964,  as 
amended,   the  applicant  give  an  assurance  that  it  will  comply  with 
Title  IV  of  the  Civil  Rights  Act  of  1964  and  the  U.S.  Department 
of  Transportation  requirements  thereunder;  and 

WHEREAS,    it  is  the  goal  of  the  applicant  that  minority  business 
enterprise  be  utilized  to  the  fullest  extent  possible  in  connection 
with  these  projects,   and  that  definite  procedures  shall  be  established 
and  administered  to  ensure  that  minority  businesses  shall  have  the 
maximum  feasible  opportunity  to  compete  for  contracts  when  procuring 
construction  contracts,    supplies,   equipment  contracts,   or  consultant 
and  other  services ;  and 

WHEREAS,   Section  9A  is  a  formula-apportioned  resource  that  may 
be  used  for  any  eligible  capital  purpose,   and  for  planning;  and 

WHEREAS,   Section  9A  will  only  be  in  effect  for  fiscal  year  1983; 

and 

WHEREAS,   the  Metropolitan  Transportation  Commission  is  preparing 
a  regional  grant  application  for  Section  9A  capital  assistance  funding 
in  FY  198  3;  and 

WHEREAS,   the  City  and  County  of  San  Francisco  has  included  three 
capital  assistance  projects  in  the  regional  grant  application;  now 
therefore  be  it 

RESOLVED,   that  the  Assistant  General  Manager  of  Finance,  Public 
Utilities  Commission  is  authorized  to  apply  for,   accept,   and  expend 
$4,992,000  of  UMTA  Section  9A  capital  assistance  funds  and  $1,248,000 
from  regional  local  match  funds  such  as  State  Transit  Assistance 
funds  and/or  Bridge  Toll  Net  Revenue  funds  for  three  Municipal  Railway 
projects:     Reconstruction  of  Trolley  Overhead,   Purchase  of  General 
Equipment,   and  the  Central  Control  and  Communication  Systems  Improvement 
Project,   and  be  it  further 

RESOLVED,   that  the  Assistant  General  Manager  of  Finance,  Public 
Utilities  Commission  is  authorized  to  execute  and  file  an  application 
on  behalf  of  the  City  and  County  of  San  Francisco  with  the  U.S. 
Department  of  Transportation  to  aid  in  the  financing  of  capital 
assistance  projects  pursuant  to  Section  9A  of  the  Urban  Mass 
Transportation  Act  of  1964,   as  amended;   and  be  it  further 


CITT  AND  OOUNTY  OW  VAN  FRANCtV 


RESOLUTION  NO 


RESOLVED,   that  the  Assistant  General  Manager  of  Finance,  Public 
Utilities  Commission  is  authorized  to  execute  and  file  with  such 
applications  an  assurance  or  any  other  document  required  by  the  U.S. 
Department  of  Transportation  effecutating  the  purpose  of  Title  IV 
of  the  Civil  Rights  Act  of  1964;   and  be  it  further 

RESOLVED,   that  the  Assistant  General  Manager  of  Finance,  Public 
Utilities  Commission  is  authorized  to  furnish  whatever  additional 
information  might  be  requested  by  the  funding  agencies  in  connection 
with  this  request;   and  be  it  further 

RESOLVED,   that  the  Assistant  General  Manager  of  Finance,  Public 
Utilities  Commission  is  authorized  to  set  forth  and  execute  affirmative 
minority  business  policies  in  connection  with  the  project's  procurement 
needs . 


J  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  FEBRl 


Secretary,  Public  Utilities  Commis^fon 


BTTY  AND  COUNTY  OP  SAN  PRANCIW 


WHEREAS,  The  Economic  Recovery  Tax  Act  of  1981  allows 
public  transit  systems  to  sell  rolling  stock  depreciation 
tax  rights  to  private  investors;  and 

WHEREAS,  Selling  the  tax  rights  can  be  accomplished 
without  losing  control  of  the  vehicle;  and 

WHEREAS,  Locating  an  investor  whose  tax  needs  match 
the  tax  rights  available  for  sale  may  require  the  "market 
access"  available  only  to  investment  management  firms;  and 

WHEREAS,  A  law  firm  experienced  in  safe  harbor  leasing 
may  be  needed  to  provide  tax  and  bond  counsel;  now,  therefore, 
be  it 

RESOLVED,  That  the  Assistant  General  Manager  of  Finance 
is  authorized  to  release  a  Request  For  Qualification  (RFQ) 
to  identify,   firm  or  team  of  firms  to  assist  the  PUC  in 
setting  up  safe  harbor  leases  for  all  rolling  stock  placed 
in  service  between  January  1,  1981  and  January  1,  1988. 


I  hereby  certify  that  the  foregoing  resolution  wa^  adopted  by  the  Public  Utilities  Commission 

FEBRUARY  2  2  1983 

at  Its  meeting;  oj  —  


Secretary,  Public  Utilities  CommiJ 


mr  AND  COUNTY  OP  MN  nANCWOD 


88^0083 

RESOLUTION  No!iZ^  7        m  . 


WHEREAS,   This  Commission,   by  Resolution  83-0065,   has  authorized 
its  General  Manager  to  negotiate  a  final  Transit  Advertising 
Agreement  with  Trans  Ad,   a  division  of  Jim  Pattison  Industries,  Ltd., 
Toronto ,   Ontario ,   Canada ;  and 

WHEREAS,   This  Commission  desires  that  all  commitments  made 
by  Trans  Ad  regarding  Affirmative  Action  and  Women/Minority  Business 
Enterprise  be  incorporated  into  the  final  agreement;  and 

WHEREAS,   This  Commission  desires  that  the  final  agreement 
require  Trans  Ad  to  pay  the  City  and  County  of  San  Francisco  57.5% 
of  gross  advertising  billings  net  of  advertising  agency  commissions; 
and 

WHEREAS,   This  Comjuission  desires  that  the  final  agreement 
incorporate  annualized  minimum  annual  guaranteed  payments  for  each 
year  of  the  first  five  calendar  years  of  the  agreement  and  that  these 
guaranteed  payments  shall  include  both  an  escalator  based  upon  a 
price  index  and  a  formula  to  adjust  their  amounts  subject  to  a  change 
in  available  advertising  space;   now,   therefore,   be  it 

RESOLVED,   That  this  Commission  approves  the  Transit  Advertising 
Agreement  with  Trans  Ad,   a  division  of  Jim  Pattison  Industries  Ltd., 
Toronto,   Ontario,   Canada,   and  authorizes  the  General  Manager  of  Public 
Utilities  to  execute  said  agreement;   and,   be  it  further 

RESOLVED,   That  this  agreement  be  submitted  to  the  Board  of 
Supervisors,   City  and  County  of  San  Francisco,   for  its  approval. 


I  }tereh»i  «*y*ifv  th*t  the  forezoint  resolution  was  adopted  by.S/tf  J'ublic  Vtilities  Commission 

FEBRUARY  2  2  19BI 

«t  its  meeting  oj.   ' 


RESOLUTION  NO  83-0084 


RESOLVED,  That  the  Public  Utilities  Commission  does 
hereby  endorse  a  proposal  to  install  a  restroom  for  cable  car 
operators  in  the  southeast  corner  of  Hallidie  Plaza  and  directs 
staff  to  develop  plans  and  to  seek  the  necessary  approval  of 
other  public  agencies  for  this  facility. 


2  hereby  certify  that  the  foregomg  resolution  was  adopted  by  the  Public  Utilities  Commission 

o.  iu  ..an,  of  FEBRUjJRY  2  2  1983. 


3RUARY  2  2  1983^ 

Secretary,  Public  Utilities  Commission 


errr  and  couFmr  or  bmn  nuNcii 


RESOLUTION  No. 


WHEREAS,  This  Commission  by  its  Resolution  No.  83-0084 
endorsed  a  proposal  to  install  a  restroom  for  cable  car  operators 
in  the  southeast  corner  of  Hallidie  Plaza  and  directed  staff  to 
develop  plans  and  to  seek  the  necessary  approval  of  other  public 
agencies  for  this  facility;  and 

WHEREAS,  This  Commission  has  heard  testimony  indicating 
the  need  for  public  restrooms  in  this  area;   now,   therefore,   be  it 

RESOLVED,   That  this  Commission  does  hereby  forward 
drawings  and  cost  estimates  for  a  public  restroom  in  Hallidie 
Plaza  which  were  developed  during  the  course  of  our  work  for 
consideration  and  action  by  the  Board  of  Supervisors  since  this  is 
outside  the  jurisdiction  of  the  Public  Utilities  Commission. 


I  hrfeby  t<rtify  that  the  foregoing  r<5olutfo«  was  adopted  by  the  Public  Utilities  Commission 

FEBRUARY  2  2  1983 

at  its  mcrting  of  ^  
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RESOLUTION 

WHEREAS,   The  City  and  County  of  San  Francisco  is  a  defendant 
in  the  United  States  District  Court  for  the  Northern  District  of 
California  in  Civil  Case  No.  C81-4847  RFP ,  known  as  United  States 
of  America  v.   City  and  County  of  San  Francisco,  Complaint  for 
Declaratory  and  Other  Relief;  and 

WHEREAS,   a  settlement  of  the  above  referenced  matter  according 
to  the  terms  enumerated  below,   is  deemed  to  be  within  the  best 
interests  of  the  City  and  County  of  San  Francisco : 

1.     The  City  and  County  of  San  Francisco  shall  transfer  to 
the  United  States  of  America  certain  property  located  at  Lake  Lloyd 
(Cherry) ,   the  property  known  as  Ike  Dye  located  in  the  Stanislaus 
National  Forest,   and  the  property  known  as  the  Dudley  Parcel-  In 
exchange  for  these  properties,   the  United  States  shall  deed  to  the 
City  and  County  of  San  Francisco  the  property  known  as  Camp  Mather 
with  all  appurtenances  and  fixtures  thereto  and  provide  a 
reservation  to  the  City  of  timber  rights  on  the  Ike  Dye  property; 

THEREFORE,   BE  IT  RESOLVED,  That  the  Public  Utilities  Commission 
hereby  authorizes  the  City  Attorney's  Office  to  stipulate  a  judgment 
evidencing  the  above  transfers  of  property  and  according  to  such 
other  terms  and  conditions  as  are  necessary  to  satisfy  legal 
technicalities  associated  with  such  transfers  of  land. 


i  hcrebjy  eertify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

February  22,  1983 
at  its  meeting  of  ^ — ■  
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SAN  FRANCISCO  WATER  DEPARTMENT 


TO:  General  Manager,  Public  Utilities  Commission 

FROM:  General  Manager  and  Chief  Engineer 


General  Information 


Reservoir  Storage 

The  storage  levels  in  the  Peninsula  Division  reservoirs  at  the 
end  of  January  amounted  to  21. billion  gallons  or  71. 9^  of  capacity. 
This  Is  significantly  higher  than  the  16.8  billion  gallons  and  63.1% 
of  capacity  at  the  ena  of  December.     For  the  Suburban  system  as  a 
whole,  storage  amounted  to  68.8  billion  gallons  and  88.5^  of  capacity 
compared  to  57.8  billion  gallons  and  7^.3^  of  capacity  at  the  end  of 
last  month.     The  substantial  increase  in  storage  during  January 
reflects  the  unusually  high  rate  of  runoff  from  a  series  of  heavy 
storms  late  in  the  month. 

Storm  Damage 

The  rain  ana  wind  storms  that  occurred  during  the  month  caused 
considerable  damage  to  access  roads  and  structures  on  the  watershed 
rights-of-way  in  the  Alameda  Division.     Two  bridges  on  the  road 
leading  to  the  Diversion  Dam  were  washed  away.     There  were  numerous 
slides  on  the  Diversion  Dam  Road,  Ranch  Road  and  roads  around  Calaveras 
Reservoir.     The  roof  on  the  Brightslde  Weir  Building  was  blown  off  and 
roof  damage  occurred  at  some  of  the  cottages.     As  a  result  of  the 
heavy  runoff  and  spillage  from  Calaveras  Reservoir,  creek  bed  erosion 
exposed  the  upper  one-third  of  the  60-inch  Siphon  Pipeline  No.  1  for 
approximately  100  feet  across  the  creek  width.     It  is  anticipated  that 
all  damage  will  be  repaired  by  mid  February, 

Sniper 

The  City  yard  was  under  sniper  attack  on  two  occasions  this  month. 
Random  shots  were  directed  In  the  general  direction  of  employees  working 
in  the  yard.     In  one  instance  a  bullet  struck  the  door  of  a  parked  truck. 
In  the  first  Instance,  the  shots  came  from  the  south  of  the  yard  and  in 
the  other,  from  the  west.     In  both  Instances  employees  were  directed  to 
remain  under  cover  and  not  drive  vehicles  in  the  yard  until  clearance 
was  obtained  from  the  Police  Department.     According  to  the  Police  Captain, 
patrols  were  dispatched  and  surveys  were  being  started  to  see  if  any 
leads  could  be  found.     To  date,  we  have  not  been  informed  of  any 
developments . 
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Water  Supply 


Hetch  Hetchy  water  import:  An  average  of  ll6,6  million 
gallons  per  day  (MGD)  for  the  month  of  January. 

Sunol  Valley  Filtration  Plant  treated  57.3  MGD. 
San  Andreas  Filtration  Plant  treated  ^6.7  MOD. 


Consumption  (MGD  average): 

January  1983  -  192.1) 
January  1982     -  I86.6) 

January  1983  -  192.1) 
January  1976    -  233.2) 

12  months  preceding 

February  1,  I983  -  2^7.^) 
February  1,  I982     -  252.1) 


2 . 9  percent  more 
17.6  percent  less 

1.9  percent  less 


Storage  (million  gallons)  as  of  February  1: 


1982 


1983 


Alameda  Div.  (Capacity  48, om) 
40,866  37,034 


Increase 
-  Decrease 


6,168 


%  Full 
Capacity 


98 


Peninsula  Div.  (Capacity  29,783) 
25,376  21,459 


-  3,917 


72 


Total  (Maximum  Capacity  77,797) 
66,242  68,493 


2,251 


88 
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Vandalism  and  Trespassing 

On  the  Peninsula  watershed  vandals  damaged  fencing  at  8 
locations.     The  gate  on  the  Crystal  Springs  Golf  Course  was 
demolished  by  a  vehicle.     A  total  of  20  "No  Trespassing  or 
Loitering"  signs  were  stolen  or  destroyed.     The  cost  of  vandalism 
repairs  was  $3,500.     A  total  of  90  trespassers  were  evicted  during 
the  month. 

On  the  Alameda  watershed  fencing  was  damaged  at  ^  locations 
along  Calaveras  Road  and  at  2  locations  along  Marsh  Road,     A  wire 
gate  along  Calaveras  Road  was  badly  damaged.     Several  sections  of 
wire  fence  were  cut  on  the  Calaveras  Reservoir  main  gate.  Seven 
"No  Trespassing"  signs  were  stolen  along  Sunol-Pleasanton  Road  and 
the  San  Antonio  Reservoir  area.     Repair  of  vandalism  damage  amounted 
to  $200.     A  total  of  235  trespassers  were  evicted  during  the  month. 

Net  Paying  Sales 

January  31  Year 
1983  To  Date 

Actual  $2,65^^  ,^00  $25,167,724 

Estimated  2,837,300  25,652,150 

Increase/Decrease  (182,900)  (^184, 426) 

Increase/Decrease  {%)                                         (6.45)  (I.B9) 


Leases  and  Permits 

By  the  terms  of  their  leases  the  following  three  enterprises  pay 
in  January  all  royalties  or  percentage  of  revenue  through  December. 

Santa  Clara  Sand  and  Gravel  $11,830.01 
Sunol  Golf  Course  13,537.50 
Crystal  Springs  Golf  Course  7,125.64 


-3- 


Vehicle  Inspections 

Routine  10,000-mlle  Inspections  were  conducted  on  11  vehicles. 


Vehicle  Accidents 

During  the  month  of  January  there  were  7  accidents,  5  of  which 
possibly  were  avoidable. 

Industrial  Accidents 

There  were  5  lost-time  injuries  in  January. 

Service  Renewals 

January 
1983 


Fiscal  Year 
1982-63 


Replacement  of  old,  corroded  or 
undersize  piping 


298 


1,798 


Meter  Repairs 


January 

1983 


Fiscal  Year 
1982-83 


CDD  -    all  sizes 


Peninsula  (Inspected  and 
repaired  as  needed) 


137 


738 


1^ 


96 


Flushing 

Flushing  was  conducted  in  the  Sunset  Reservoir  zone  in  the  areas 
bounded  by  Lincoln  Way  on  the  north,  36th  Avenue  on  the  east,  Sloat 
Blvd.  on  the  south  and  42nd  Avenue  and  40th  Avenue  on  the  west. 


January  Fiscal  Year 

1983  1982-83 

Mains  (all  sizes),  lineal  feet  15^,050  1,097,980 
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HETCH       HETCHY       WATER       AND  POWER 


MEMORANDUM 


DATE:     February  15.  1983 


TO:  RUDY  NOTHENBERG 

General  Manager  of  Public  Utilities 

FROM;  DEAN  W.  COFFEY 

General  Manager 

SUBJECT:     REPORT  ON  ACTIVITIES  OF  THE  DEPARTMENT 


Highlights 

Precipitation  at  Hetch  Hetchy  and  Cherry  continues  to  be  in  excess  of  200%  of 
normal.     The  first  snow  surveys,  taken  just  before  February  1,  confirm  that 
the    snowpack   on  the  Tuolumne  watershed  is  also  approximately  200%  of  normal. 
There  is  no  doubt  that  all  reservoirs  will  fill  and  spill  in  the  late  spring. 


Investigation  is  underway  on  the  utilization  of  two-way  radio  and  telephone  as 
means  for  improving  communication  between  Muni' s  Central  Control  and  Transit 
Power's  Power  Control  Center  and  Overhead  Lines.     Along  the  same  line,  a 
program  for  cross  training  of  personnel  between  Central  Control  and  Power 
Control  was  initiated. 


Plans  were  finalized  to  shift  operating  responsibility  of  Overhead  Lines  to 
the  Muni  Maintenance  Division. 


HETCH  HETCHY  OPERATIONS 


Storage  Conditions 


Capacity  in 

Storage  in 
Acre  Feet  on 

Percent 
of 

Storage  in 
Acre  Feet  on 

Percent 
of 

Reservoir 

Acre  Feet 

Feb.   1,  1983 

Capacity 

Feb.   1,  1982 

Capacity 
51 

Hetch  Hetchy 

360,400 

273,344 

76 

183.816 

Lake  Lloyd 

273,345 

173,877 

64 

174,187 

64 

Lake  Eleanor 

27,100 

18,157 

67 

20,773 

_77 

660,845 

465,378 

70 

378,776 

57 

Water  Regulation  and  Transmission 

In  compliance  with  the  request  of  the  San  Francisco  Water  Department,  the  average 
daily  delivery  of  water  to  the  Water  Department  remains  at  approximately  80  mgd 
for  the  month  of  January  by  the  use  of  San  Joaquin  Pipeline  No.  2. 

Power  Production 

During  the  month  of  January,  Moccasin,  Robert  C.  Kirkwood  and  Dion  R.  Holm 
Powerhouses  generated  44.780,  60.719  and  74.288  million  kilowatthours  respec- 
tively, for  a  total  of  179.787  million  kilowatthours,  having  a  value  in  excess 
of  $5,430,000.     This  revenue  reflects  the  sale  during  the  month  of  some  40 
million  kilowatthours  to  the  assigned  industrial  customers  at  market  rates. 
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M  2  !i  U  T  E  S 
PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FPANCISCO 


Dianne  Feinstein 
^*.ayor 


SPECIAL  MFETING 

State  Office  Building 
350  McAllister  Street 
First  Floor  Auditorium,  Room  1194 

7:00  P.M. 

February  28,  1983 


COr-'MISSIONERS 


Peter  McCrea ,  Pres  ident 
Thomas  Hsieh,  Vice  President 
H.  Welton  Flynn 
John  M.  Sanger 
Nancy  Lenvin 


DEPARTMENTS 
Hetch  Hetchy  Project 
Water  Department 
Municipal  Railway 


BUREAUS 

Engineering  and  Construction 
Management 

Administration 

Financial  Management 

Information  Systems 

Per  forma nee  Monitor  ing 

Energy  Conservation 


Rudolf  Nothenberg 
GENERAL  M^^NAGER 


Romaine  A.  Boldridge 
SECRETARY 


83-042 


Call   to  Order:      7:00  P.M. 

Present:     President  Peter  McCrea,   Commissioner  H.  Welton  Flynn, 

Commissioner  John  M.   Sanger,   and  Commissioner  Nancy  C.  Lenvin 

Absent:       Vice  President  Thomas  Hsieh 

A  tape  of  the  meeting  is  on  file  in  the  office  of  the  Secretary 
of  the  Public  Utilities  Commission. 

No  action  was  taken. 

************** 

SPECIAL  MEETING 

To  consider  implementation  of  Phase  3  of  the  Municipal  Railway 
Service  Design  Plan. 

President  McCrea  stated  that  the  purpose  of  the  meeting  is  to 
obtain  public  comments  on  proposed  Municipal  Railway  route 
changes.     Some  of  the  Mission  Corridor  changes  are  desianed  to 
feed  the  Bay  Area  Rapid  Transit  District    (BART)    system  since 
it   is  expected  that  the  Municipal  Railway  Fast  Pass  will  be 
accepted  on  BART  starting  April  1,   1983.     In  addition,  the 
24-Divisadero  Line  will  be  electrified  and  extended  this  summer, 
resulting  in  the  need  to  modify  other  service. 

Mr.   Peter  McCrea,   Director  of  Planning,   described  the  proposed 
route  changes  using  an  overhead  projector  and  map.  President 
McCrea  opened  the  meeting  for  public  comments. 

Mr.  John  Coll,   representing  the  Diamond  Heights  Community 
Association,   endorsed  the  general  plan,   but  requested   that  15-  ' 
minute  service  be  provided  on  Line  25-Excelsior  durina  the  rush 
hour  . 

Mr.  Michael  Goodman  said  that  he  is  in  favor  of  the  revised 
staff  plan  to  maintain  the  47  Line  on  Potrero  Avenue.  However, 
he  said  that  he  did  not  understand  the  reason  for  adding  the 
47  Line  on  Mission  Street. 

Ms.  Mary  Fylstra  objected  to  eliminating  service  on  the  47  Line 
after  6 :00  P.M.   and  decreasing  frequency.     Mr .  Peter  Straus  replied 
that  the  new  9-San  Bruno  would  have  15  minute  headways  in  the 
evening ,  compared  to  20  minutes  for  the  47  Line  now . 

Mr.  Michael  Louie,    representing  Chinatown  TPIP,   thanked  the  staff 

for  deleting  the  proposed  extensions  to  the  83-Pacific  Line. 

Mr,   Sanger  asked  why  Chinatown  TRIP  was  opposed  to  extending 

the  line  west  of  Van  Ness  Avenue.     Mr.  Michael  Louie  replied  that  there 

is  not  much  traffic  in  Pacific  Heights  and  the  extension  m,ay 

cause  more  service  delays. 

Mr.  Phillip  Seronick  spoke  against  eliminating  night  and  weekend 
service  on  the  47  Line  and  operating  the  new  49-Van  Ness/Mission 
on  Mission  Street. 

Ms.   Joyce  B.   Hall,   representing  Visitacion  Valley  Improvement 
Association ,   said  that  the  proposed  change  to  have  the  9 -San 
Bruno  replace  the  25-San  Bruno  and  operate  on  a  different  route 
will  cause  residents  of  Visitacion  Valley  to  have  to  transfer  to 
get  to  the  Hall  of  Justice  or  Civic  Center. 


83-043 


Mr .   John  Gardner  spoke   in  favor  of  retaining  current  service 
on  all  lines. 

Mr .  Walter  0 ' Donne 11  opposed  routing   the  outbound  9-San  Bruno 
onto  11th  Street  due  to  the  left  turn  from  Market  Street. 
He  supported  operation  of  the  47  Line  along  Potrero  Avenue 
at  all  hours,   7  days  a  week  to  serve  the  hospital, 

Mr .  Stephen  Langer  thanked  the  staff  for  recommending  re tent  ion 
of  the  14-Mission  Limited.     He  said  that  he  wanted  BART  to 
accept  Senior  and  Handicapped  Fast  Passes . 

Mr.   George  H.   Coslow  objected  to  the   37-Corbett  operating  on 
15th  Street,     He  suggested  that  the  line  be  moved  to  16th 
Street,  which  is  wider.     President  McCrea  said  that  changes 
to  the  existing  service  are  not  part  of  the  proposal  before 
the  Commission ,     Mr .  Straus  said  that  the  service  is  needed 
to  retain  service  to  the  Safeway. 

Ms.  Norma  M.  Lucchese  inquired  about  the  reduction  in  service 
on  the  14-Mission  and  routing  other  lines  to  BART,     Mr.  Straus 
replied  that  there  will  be  only'a  slight  reduction  in  14-Mission 
service.     He  said  that  it  is  expected  that  many  people  will 
choose  to  ride  BART  once  the  Fast  Pass   is  accepted.     Staff  will 
monitor  the  shift  and  recommend  adjustments  as  necessary. 

Ms.  Virginia  Macchiarini  said  that  she  opposes  the  route  changes 
because  they  will  force  people  to  take  BART.  She  said  that  many 
of  the  people  who  will  be  affected  do  not  speak  English  and  come 
from  countries  where  citizens  do  not  protest  government  actions. 

Mr.  John  Palley  supported  keeping  the  25-San  Bruno  and  47-Van  Ness 
as  they  are  now. 

Mr.  David  Seid,   1953  Jackson  Street,   said  that  the  25-San  Bruno 
is  not  being  used  now  along  Jackson  Street. 

Mr,   T.  W.   Barnes,   a  Municipal  Railway  driver,  questioned  the 
operation  of  the  9-San  Bruno  on  Market  Street. 

Mr.   Ron  Silliman  supported  the  revised  proposal,  particularly 
as  it  affected  the  Bernal  Heights  area. 

Mr.   Bruce  Marshall,   a  member  of  the  San  Francisco  Muni  Coalition, 
complimented  the  staff  for   the  amount  of  public   input  incorporated 
in  the  revised  proposal . 

Mr.  Mitchell  Omerberg  said  that  he  had  300  signatures  on  a  petition 
against  the  original  proposal  to  move  the  47  Line  off  Potrero  Avenue 
Since  that  proposal  has  been  revised  to  cut  evening  and  weekend 
service,   he  said  that  the  signers  of  the  petition  would  also 
oppose  such  service  cuts. 

Ms.  Polly  Marshall  said  that  she  would  rather  take  the  47  on 
Potrero  Avenue  and  transfer  to  Muni  Metro  than  ride  the  proposed 
local  9-San  Bruno  to  the  financial  district. 

Mr.   Peter  Ehrlich,   a  Municipal  Railway  driver,   supported  the 
route  changes . 

Mr.  Charles  Rozema,  Transportation  Chair  of  the  Eureka  Valley 
Promotional  Association,   said  that  the  Association  has  been 
concerned  about  a  possible  reduction  in  service  on  the  35- Eureka. 
He  supported  the  current  proposal. 

Ms.  Lorraine  Stone  said  that  in  viev/  of  the  fact  that  Medi-Cal 
is  cutting  back,  many  more  people  will  need  to  use  the  47  Line 
for  transportation  to  San  Francisco  General  Hospital.     Mr.  Straus 


83-044 


President  '!cCrea  closed  public  cominent . 


Regarding  elimination  of  the  25-San  Bruno  and  r eplacerrient 
with  the  9-San  3runo,   Commissioner  Sanger  expressed  concern 
about  adding  another  bus  line  on  Market  Street,  using  11th 
Street  as  a  route  to  downtov/n,  and  not  serving  the  growing 
south  of  riarket  area. 

Commissioner  Flynn  said  that  he  wanted  to  see  the  25-San  Bruno 
remain  on  its  present  route  and  continue  to  serve  Bryant  Street, 
the  Hall  of  Justice  and  provide  a  connection  with  the  38-Geary 
at  Leavenworth  Street. 

President  r!cCrea  expressed  concern  about  the  revised  proposal 
which  drops  the  extension  of  the  83-Pacific  west  of  Van  Ness 
Avenue  and  routes  the  27-Bryant  along  that  area.     Kr .  Geissenheiraer 
General  Manager,  Municipal  Railway,   said  that  the  83  Line  would 
be  extended  instead  of  the  27  Line. 

President  McCrea  complimented  Mr.  Ceissenheimer  and  staff  for 
their  responsiveness  to  the  public  comments  on  the  original 
route  proposal ,     He  said  that  the  revised  proposal  is  clear Iv 
more  sensitive  to  the  public. 


THEREUPON  THE  MEETING  WAS  ADJOURNED:  9:08  P.M. 


Secretary 
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MINUTES 
PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 


Dianne  Feinstein 
Mayor 

Room  282,  City  Hall 
2:00  P.M. 
March  8,  1983 

COMMISSIONERS 
Peter  McCrea,  President 
Thomas  Hsieh,  Vice  President 
H.  Welton  Flynn 
John  M.  Sanger 
Nancy  C.  Lenvin 


DEPARTMENTS 


BUREAUS 


Hetch  Hetchy  Project 


Engineering  and  Construction 
Management 


Water  Department 


Administration 


Municipal  Railway 


Financial  Management 


Information  Systems 


Performance  Monitoring 


Energy  Conservation 


Rudol f  Nothenberg 


GENERAL  MANAGER 


Romaine  A.  Boldridge 


SECRETARY 


83-046 


Call  to  Order:     2:10  P.M. 


Present:     President  Peter  McCrea,  Vice  President  Thomas  Hsieh, 

Commissioner  H.  Welton  Flynn,   Commissioner  John  Sanger 

Commissioner  Nancy  Lenvin  arrived  at  2:22  P.M. 

The  Minutes  of  the  Public  Hearing  of  February  18,   1983,   and  the 
regular  m.eeting  of  February  22,   1983  were  approved. 

A  tape  of  the  meeting  is  on  file  in  the  office  of  the  Secretary 
of  the  Public  Utilities  Commission. 


RESOLUTION 
NO. 


On  motion  of  Sanger,   seconded  by  Hsieh, 
the  following  resolution  was  adopted: 

83-0088  H     Requesting  the  Controller  to  transfer  funds  in 

the  amount  of  $140,000  to  provide  for  emergency 
erosion  control  work  on  Moccasin-Newark  Transmission 
Lines  Rights-of-Way ,  Towers  698  to  715. 

Votes:     Ayes  -  McCrea,   Hsieh,   Flynn,  Sanger 


On  motion  of  Sanger,   seconded  by  Hsieh, 
the  following  resolution  was  adopted: 

i3-0089         EC     Approving  the  appointment  made  by  the  General  Manager 
of  Public  Utilities,   of  Barbara  Moy  as  Director 
of  the  Bureau  of  Energy  Conservation  effective 
February  28,  1983. 

Votes:     Ayes  -  McCrea,   Hsieh,  Flynn,  Sanger 

On  motion  of  Flynn,   seconded  by  Sanger, 
the  following  resolution  was  adopted: 

n- 0087  A     Requesting  the  Controller  to  draw  warrants  in  payment 

of  claims  against  the  Municipal  Railway  totalling 
$286,345.01. 

Votes:     Ayes  -  McCrea,   Hsieh,   Flynn,  Sanger 


On  motion  of  Flynn,   seconded  by  Sanger, 
the  following  resolution  was  adopted : 

83-0090  A    Approving  compromise  and  collection  of  damage  claims 

which  the  Municipal  Railway  has  against  miscellaneous 
debtors  in  the  amount  of  $10,294.08,  for  the  month  of 
January  1983. 

Votes:     Ayes  -  McCrea,   Hsieh,  Flynn,  Sanger 


83-047 


On  motion  of  Flynn,   seconded  by  Sanger, 
the  following  resolution  was  adopted: 

Authorizing  the  Municipal  Railway  to  accept  $5,000 
in  settlement  of  a  property  damage  claim  against 
Allstate  Insurance  Company  as  insurer  of  William 
T.   Smith  for  damages  to  trolley  coach  No.  5082. 

Votes:     Ayes  -  McCrea,   Hsieh,   Flynn,  Sanger 

On  motion  of  Flynn,    seconded  by  Sanger, 
the  following  resolution  was  adopted: 

Requesting  the  Controller  to  approve  a  Transfer  of 
Funds  in  the  amount  of  $600,000  for  Operational 
Necessities  required  to  complete  the  1982-83  fiscal 
year. 

Votes:     Ayes  -  HcCrea,   Hsieh,  Flynn,  Sanger 


On  motion  of  Flynn,    seconded  by  Sanger, 
the  following  resolution  was  adopted: 

Approving  the  full  refund  of  overpayments     for  water 
charges  in  the  amount  of  $27,670.06  to  the  Blue 
Print  Service  Company  of  San  Francisco. 

Votes:     Ayes  -  McCrea,   Hsieh,   Flynn,  Sanger 

On  motion  of  Flynn,   seconded  by  Sanger, 
the  following  resolution  was  adopted: 

Approving  the  plans  and  specifications  and  authorizing 
Bid  Call  under  Water  Department  Contract  No.   1856  - 
8-Inch  Ductile  Iron  Main  Installation  in  Precita 
Avenue  between  Mission  and  Folsom  Streets,  estimated 
to  cost  $150,000. 

Votes:     Ayes  -  McCrea,   Hsieh,   Flynn,  Sanger 


On  motion  of  Flynn,   seconded  by  Sanger, 
the  following  resolution  was  adopted: 

Awarding  Municipal  Railway  Contract  No.   837,  Geneva 
Car  Barn  Construct  Traction  Power  System  and  Related 
Work  in  the  amount  of  $493,800  to  Abbett  Electric 
Corporation . 

Votes:     Ayes  -  McCrea,   Hsieh,   Flynn,  Sanger 

On  motion  of  Flynn,   seconded  by  Sanger, 
the  following  resolution  was  adopted : 

Awarding  San  Francisco  Water  Department  Contract  No. 
1853  -  8-Inch,    12-Inch,   and  16-Inch  Ductile  Iron  Main 
Installation  in  Cabrillo  Street,   La  Playa  Avenue, 
Balboa  Street  and  the  Great  Highway,   in  the  net 
amount  of  $243,084  to  Dalton  Construction  Company, 
South  San  Francisco . 

Votes :     Ayes  -  McCrea ,   Hsieh ,   Flynn ,  Sanger 


83-043 


On  motion  of  Flynn,   seconded  by  Sanger, 
the  following  resolution  was  adopted: 

Awarding  San  Francisco  Water  Department  Contract  No. 
1859R,   Reroofing  San  Andreas  Filtration  Plant,   in  the 
amount  of  $71,783,   to  The  Bryant  Organization,  Inc., 
Oakland . 

Votes:     Ayes  -  McCrea,   Hsieh,   Flynn,  Sanger 

On  motion  of  Flynn,   seconded  by  Sanger, 
the  following  resolution  was  adopted: 

Accepting  the  work  performed  under  Hetch  Hetchy 
Contract  No.   661,  No.    55  Sacramento  Electrification 
Project,  Drumm  Street  to  Walnut  Street,  Street 
Lighting  Work,   as  satisfactorily  completed; 
approving  Credit  Modification  of  Contract  No.  2 
in  the  amount  of  $57,034.58;   and  authorizing 
final  payment  in  the  amount  of  $47,128.27  to 
Abbett  Electric  Corporation. 

Votes:     Ayes  -  McCrea,  Hsieh,   Flynn,  Sanger 

On  motion  of  Flynn,   seconded  by  Sanger, 
the  following  resolution  was  adopted: 

Accepting  the  work  performed  under  Municipal  Railway 
Contract  No.   660R2,  To  furnish  and  Install  Metro 
Agent's  Booth,   as  satisfactorily  completed; 
approving  Credit  Modification  of  Contract  No.  6 
in  the  amount  of  $6,054.55;   and  authorizing 
final  payment  in  the  amount  of  $8,137.69  to 
Nibbi-Lowe  Construction,   a  joint  venture. 

Votes:     Ayes  -  McCrea,   Hsieh,   Flynn,  Sanger 

On  motion  of  Flynn,   seconded  by  Sanger, 
the  following  resolution  was  adopted: 

Approving  the  issuance  of  a  purchase  order  covering  the 
turbine  and  generator  for  the  proposed  Moccasin 
Low  Head  Power  Plant;    funds  have  been  budgeted  to 
cover  this  purchase  order. 

Votes:     Ayes  -  McCrea,   Hsieh,   Flynn,  Sanger 

On  motion  of  Flynn,   seconded  by  Sanger, 
the  following  resolution  was  adopted: 

Approving  the  hiring  of  H.  James  Robin  to  complete  the 
term  of  Keith  Anderson's  contract  through  June  30, 
1983  to  perform  Information  Management  Services  to 
Muni  and  PUC  libraries;   funds  remaining  in  the  previous 
contract,   $4,256.59,  will  be  used  to  pay  the  new 
consultant . 

Votes:     Ayes  -  McCrea,   Hsieh,   Flynn,  Sanger 


83-049 


Commissioner  Nancy  Lenvin  arrived  at  2:22  P .M. 


On  motion  of  Hsieh,   seconded  by  Sanger, 
the  following  resolution  was  adopted: 

13-0102  A    Authorizing  the  General  Manager  of  Public  Utilities 

to  release  a  Request  for  Proposals  to  select  and 
enter  into  an  agreement  with  a  firm  to  collect  and 
process  data  on  demand,   ridership,   and  schedule 
adherence;    $150,000  has  been  budgeted  this  year 
specifically  for  this  purpose. 

Votes:     Ayes  -  McCrea,   Hsieh,   Flynn,   Sanger,  Lenvin 


On  motion  of  Sanger,    seconded  by  Hsieh, 
the  following  resolution  was  adopted: 

M    Authorizing  implementation  of  Phase  3  of  the  Municipal 
Railway  Service  Design  Plan, 

Votes:     Ayes  -  McCrea,   Hsieh,   Flynn,   Sanger,  Lenvin 


On  motion  of  Sanger,   seconded  by  Lenvin, 
the  following  resolution  was  adopted: 

83-0104  M    Approving  northern  terminal  loop  of  the 

No.    33-ASHBURY  extension. 

Votes:     Ayes  -  McCrea,   Hsieh,   Flynn,   Sanger,  Lenvin 

On  motion  of  Sanger,   seconded  by  Hsieh, 
the  following  resolution  was  adopted: 

83-0105  E     Authorizing  the  Utilities  Engineering  Bureau  to 

proceed  with  the  preparation  of  detailed  plans 
and  specifications  for  the  rehabilitation  of  the 
trolley  overhead  system  on  Market  Street  and 
authorizing  the  Chief  Engineer  and  Deputy 
General  Manager,   Public  Utilities  Commission,  to 
negotiate  an  amendment  to  the  current  agreement 
with  Tudor  Engineering  Company,   in  an  amount 
not  to  exceed  $400,000. 

Votes:     Ayes  -  McCrea,   Hsieh,  Flynn,  Sanger,  Lenvin 


On  motion  of  Sanger,   seconded  by  Hsieh, 
the  following  resolution  was  adopted: 

83-0106  E     Granting  Stacy  &  Witbeck,   Inc.,   permission  to 

substitute  its  own  forces  to  complete  the  work 
previously  listed  as  to  be  completed  by  GM 
Utilities  under  Contract  No.  MR-832,  Cable  Car 
System  Rehabilitation  Program,  California  Street 
Trackway  West  of  Powell  Street. 

Votes:     Ayes  -  McCrea,   Hsieh,   Flynn,   Sanger,  Lenvin 


83-050 


On  motion  of  Flynn ,   seconded  by  Lenvin , 
the  following  resolution  was  adopted: 

83-0107  E     Approving  Amendment  No.    5  to  the  agreement  with 

Chin  &  Hensolt  Engineers,   Inc.    for  professional 
services  for  engineering  design  for  the  recon- 
struction of  the  cable  car  trackway  covering  additional 
design  work  and  resulting  in  a  new  total  compensation 
not  to  exceed  $3,660,141,  and  authorizing  the 
Deputy  General  Manager  and  Chief  Engineer  of  the 
Public  Utilities  Commission  to  execute  said 
amendment . 

Votes:     Ayes  -  McCrea,   Hsieh,   Flynn,   Sanger,  Lenvin 


On  motion  of  Hsieh,    seconded  by  Flynn, 
the  following  resolution  was  adopted: 

83-0108  F     Authorizing  the  Assistant  General  Manager  of 

Finance,   Public  Utilities  Commission,   to  apply  for 
and  accept  $845,162  of  State  Transit  Assistance 
funds  for  the  purchase  of  prepaid  fare  collection 
equipment  for  the  cable  car  system. 

Votes:     Ayes  -  Hsieh,   Flynn,   Sanger,  Lenvin 
Noes  -  McCrea 


On  motion  of  Lenvin,   seconded  by  Flynn, 
the  following  resolution  was  adopted: 

8  3-0109  F     Requesting  the  Mayor  to  recommend  to  the  Board 

of  Supervisors  a  supplemental  appropriation  in 
the  amount  of  $239,000  for  services  of  the  City 
Attorney . 

Votes :    . Ayes  -  McCrea ,   Hsieh ,   Flynn ,   Sanger ,  Lenvin 


On  motion  of  Sanger,   seconded  by  Lenvin, 
the  following  resolution  was  adopted: 

83-0110  F     Authorizing  the  General  Manager  to  execute  a 

Special  Transit  Fare  Agreement  between  the  City 
and  County  of  San  Francisco  and  the  Bay  Area 
Rapid  Transit  District  providing  for  the 
sharing  of  revenue  obtained  from  the  sale  of  Muni 
Fast  Passes  when  such  passes  are  honored  on 
BART  within  the  City. 

Votes :     Ayes  -  McCrea ,   Hsieh ,  Flynn ,   Sanger ,  Lenvin 


Copies  of  the  above  resolutions  are  on  file  in  the 
office  of  the  Secretary  of  the  Public  Utilities 
Commission . 


83-051 


************ 


REPORT  OF  THE  GENERAL  MANAGER 

Mr.   Rudolf  Nothenberg,  General  Manager  of  Public  Utilities, 
reported  that  the  Board  of  Supervisors  has  continued  for  two 
weeks  its  consideration  of  the  Transit  Advertising  Agreement. 
Should  it  not  be  approved,   he  said  that  he  would  recommend  that 
we  begin  a  new  process,   using  the  various  elements  of  the  current 
proposal  as  a  minimum  and  asking  qualified  firms  to  submit  bids. 

************ 

Resolution  No.   83-0103 — Authorizing  implementation  of  Phase 
3  of  the  Municipal  Railway  Service  Design  Plan. 

Mr.   Peter  Straus,   Director  of  Planning,   presented  revisions  to 
the  Phase  3  route  changes  which  addressed  the  public  comments 
made  at  the  February  28,   1983  Commission  meeting.     He  said  that  staff 
intends  to  conduct  another  neighborhood  meeting  with  residents  of 
Chinatown  and  Pacific  Heights  on  the  extension  of  the  83-PACIFIC  and  dis- 
continuance of  the  25-SAN  BRUNO  west  of  Van  Ness  Ave.     However,   he  re- 
quested that  the  Commission  approve  the  83  line  extension  via  Jackson  and 
Washington  Streets  as  part  of  the  Phase  3  route  changes. 
He  reported  that  the  Pacific  Heights  Residents  Association  had 
submitted  a  letter  of  support  for  the  83-PACIFlC  proposal. 

Mr.  Nothenberg  said  that  approval  of  the  route  of  the  83-PACIFIC 
will  be  subject  to  whatever  comes  out  of  the  neighborhood 
meeting . 

Regarding  the  47-VAN  NESS/POTRERO  and  the  49-VAN  NESS/MISSION ,  Mr.  Straus 
recommended         that  both  lines  operate  20  hours  per  day,   7  days 
per  week. 

President  McCrea  requested  that  staff  undertake  a  systemwide 
program  to  update  the  route  signing  system  so  that  it  could  be 
implemented  coincident  with  Phase  3  route  changes. 

Commissioner  Sanger  requested  revision  of  the  full  color  map  at 
the  same  time . 

Mr.   Geissenheimer,   General  Manager,  Municipal  Railway,  stated 
that  staff  will  provide  public  information  on  the  route  changes 
and  conduct  a  marketing  program. 

************ 

Resolution  No.    83-0104 — Approving  northern  terminal  loop  for  the 
33-ASHBURY . 

Ms.   Susan  Chelone,  Transit  Planner,  Municipal  Railway,  presented 
the  staff  recommendation  via  Arguello,   Sacramento,  Maple, 
California  to  Arguello. 

President  McCrea  read  a  letter  submitted  by  the  Jordan  Park 
Improvement  Association  favoring  the  2nd  Avenue  and  Cornwall 
loop . 

Mr.  Cliff  Chambers,   representing  Marshal  Hale  Hospital,   said  that 
the  hospital  does  not  want  the  2nd  Avenue  and  Cornwall  loop, 
they  prefer  looping  at  Walnut  Street  and  are  opposed  to  Cherry 
Street.     He  said  that  Maple  Street  would  be  acceptable. 


83-052 


Mr.   Bud  John,   a  resident  of  Sacramento  Street,   requested  that 
staff  prepare  a  written  report  on  all  alternatives  and  distribute 
to  concerned  citizens . 

Mr.  John  Skov,  a  resident  of  Sacramento  Street,   suggested  that 
staff  look  at  the  streets  in  Jordan  Park  which  are  wider  than 
Sacramento  Street. 

Mr.   Richard  Lee,   a  resident  of  Arguello  Street,   said  that  he 
had  compared  the  Cornwall  loop  and  the  staff  recommendation.  He 
supported      the  Cornwall  loop. 

An  unidentified  man  suggested  using  the  existing  turnaround  at 
6th  Avenue  and  California  Street. 

Ms.   Linda  Thomas,   representing  Children's  Hospital,  opposed 
looping  around  the  hospital.     She  spoke  in  favor  of  the  Cornwall 
loop  and  said  that  Cherry  Street  is  the  worst  of  all  possible 
alternatives . 

Ms.   Frances  Neer,   representing  Menorah  Park  on  Walnut  Street,  spoke 
in  favor  of  operating  to  Walnut  Street  to  provide  elderly 
residents  of  Menorah  Park  with  service  to  the  hospitals. 

Commissioner  Sanger  moved  to  approve  the  staff  recommendation 
with  the  provision  that  the  specific  design,   placement  of  poles 
and  brackets,   and  wiring  plan,   be  submitted  to  the  Commission  for 
approval . 

Commissioner  Lenvin  seconded.     Resolution  No.    83-0104  was 
unanimously  adopted . 


Resolution  No.   83-0105 — Authorizing  an  amendment  to  professional 
services  agreement  with  Tudor  Engineering  Company  for  plans  and 
specifications  for  the  rehabilitation  of  the  Market  Street 
trolley  overhead  system. 

Commissioner  Sanger  requested  that  the  Commission,   on  recommen- 
dations from  the  General  Manager  of  Public  Utilities,  establish 
an  oversight  committee  with  the  necessary  technical  expertise  to 
advise  the  Commission  on  the  final  design,   comprised  of  members 
from  the  private  sector  and  the  Market  Street  Project.  The 
Committee  would  review  the  aesthetic,   engineering  and  safety 
aspects  of  the  project  for  the  purpose  of  accomplishing  the 
minimum  impact  on  the  street. 


Calendared  for  purpose  of  continuing  to  the  call  of  the 
President . 

Item  No.   19--Consideration  of  modifications  to  the  schedule  of  rates, 
fares  and  charges  of  the  San  Francisco  Municipal  Railway.  (Continued 
from  meeting  of  January  25,  1983.) 

On  motion  of  Commissioner  Flynn,   seconded  by  Commissioner  Lenvin,  this 
matter  was  continued  to  the  call  of  the  President  by  unanimous 
approval  of  the  Commission. 


THEREUPON  THE  MEETING  WAS  ADJOURNED:      4:00  P.M. 


************ 


************ 


ROMAINE  A.  BOLDRIDGE 
Secretary 


83-053 


Resolxition  No.  83-0Q87-MR 


3/8/83 


RESOLVED,  That  on  recommendation  of  the  General  Manager  of  Public  Utilities, 
The  General  Claims  Agent  thereof,  and  the  City  Attorney,  this  Commission  approves 
and  hereby  requests  the  Controller  to  allot  ftmds  and  to  draw  warrants  against  such 
funds  as  are  or  will  be  available  in  payment  of  claims  against  the  Municipal  Railway: 


Claimant 


ACDT.  NO. 

Sf  FVayer 


Type 


Accident 
Date 


PI/ 
PD 


Settlement 


Non-Litigated  Settlements 
None 

Litigated  Settlements 
Garfield  Bowser 


Richard  Douglas 
and 

Terry  Wright 
and 

Alton  Dixon,  Jr. 


Ernest  Escort 


Olia  Lightle 


Joanne  Messina 

and 
Sal  Messina 


Norman  Palmer 

Leah  Temple 
John  L,  Roberts 
Francisco  Valderama 

Greta  Van  Der  Sterre 


81T0352-1 
$50,000.00 

80B0815-2 
$4,155,10 
80B0815-3 
$3,600.00 
80B0815-1 
$3,600.00 

81B0583-1 
$25,000,00 


79B2049-8 
$Und.  Amt. 
80B5067-2 
$Und.  Amt. 


79C0132-3 
$Und.  Amt. 
79C0132-1 
$Und.  Amt. 


80S6642-2 
$35,000.00 


81B0356-1 
$50,000.00 

81T5175-1 
$100,000.00 

79B0623-1 
$Und.  Amt. 
(Plus  Interest) 

81B0580-1 
$1,000,000.00 


4-  9 

1-3 
1-3 
1-3 

1-3 

1-3 

5-  3 

1-3 
1-3 

1-3+ 

19-1 


9/14/81 


10/19/80) 
) 

10/19/80) 
) 

10/19/80) 
) 

9/22/81 


4/18/80) 
) 

8/11/80) 
) 
) 

4/10/80) 
) 

4/10/80) 
) 
) 

6/29/81 


8/19/81 


5-9  11/12/81 


11-1+  10/05/81 


$    6 . 000. 00 


20-3 


9/22/81 


A($3. 750.00) 
B($  555.10) 
A 


$  4.305.10 

A($3. 289.50) 
B($1.160.50) 

$  4.450.00 

A($2. 363.94) 
B($1.409.41) 
A 

B($l,226.65) 

$  5,000.00 

AC$3.300.00) 
B($  200.00) 
A 
B 

$  3,500.00 

A($14,900.00) 
B($  100.00) 

$  15.000.00 

A  $  7,000.00 


$  6,000.00 


$  10,500.00 


A($28.450.00) 
B($  800.00) 

$  29.250.00 


-  1  - 


CONT ' D 


Res,  No.   83-0087-MR  3/8/83 


Judgments 
Rita  Carter 


John  Ferguson 
and 

Robert  Pierce 


Gloria  Gunabe 


Mozetta  I.  Jordan  aka 
Ilene  Jordan  aka 
Mozetta  Ilene  Jordan 


Ruthie  Mae  Oliver 


Ruthie  Mae  Rand 


Dorothea  D.  V/hite 


80B5568-1  2-7  2/27/81 

$15,000.00 
(Includes  Costs  +  Interest  Upon  Demand) 


20-3 
20-3 


9/26/81) 


) 


80B5557-14 
$150,000.00 

80B5557-40  20-3  9/26/81) 

$150,000.00  ) 
(Includes  Costs  +  Interest  Upon  Demand) 


A 
A 


20-3 


80B5557-69 
$1,000,000.00 
(Includes  Costs  +  Interest) 


4-7 


9/26/81) 


6/04/77 


76B5660-1 
$50,000.00 

(Includes  Costs  +  Interest  on  $20,413,53  accrued 
from  1/20/81  to  the  date  of  payment  +  Interest 
on  $328.00  accrued  from  11/4/82  to  the  date  of 
payment. ) 


20-3 


80B5557-72 
$715,348.00 
(Includes  Costs  +  Interest) 


20-3 


9/26/81 


9/26/81 


80B5557-42 
$12,510.00 
(Includes  Costs  +  Interest  Upon  Demand) 


4-7+ 


4/01/81 


80B2012-1 
$50,000.00 
(Includes  Costs  +  Interest  Upon  Demand) 


$  8,262.60 


$  7.752.65 
$  66.248.70 

$  20.741.53 


$  82.845.66 


$  3,374.24 


$  6,114.53 


$286,345.01 


Total  Settlements:  (22) 
Index:  560946        Sub-Object:  1450 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities 
Commission  at  its  meeting  of  March  8,  1983. 


Romaine  A. Boldridge, Secretary;/ 


3/8/83 


RESOLUTION  NoS2_J 


WHEREAS,  The  footings  of  approximately  eleven  towers  (Nos.  698  to 
715)  of  the  Moccasin-Newark  transmission  lines  are  being  endangered  because  of 
soil  erosion  from  the  recent  series  of  heavy  rain  storms;  and 

WHEREAS,  If  such  erosion  is  not  swiftly  put  under  control,  eventual 
instability  of  the  footings  would  result  in  failure  of  the  towers;  and 

WHEREAS,  Such  failures,  through  inability  to  further  transmit  power 
generated  at  Moccasin  to  City's  customers,  would,  in  turn,  result  in  loss  of 
revenue  to  the  City  and  County  of  San  Francisco;  and 

WHEREAS,  The  erosion  problem  must  be  corrected  as  soon  as  possible  in 
order  to  avoid  destruction  of  the  towers  as  well  as  the  potential  of  a  revenue 
loss  to  City;  now,  therefore,  be  it 

RESOLVED,  That  time  being  of  the  essence,  the  Commission,  in 
accordance  with  the  provisions  of  Section  6.30  of  the  Administrative  Code  of 
the  City  and  County  of  San  Francisco,  hereby  finds  and  declares  the  existence 
of  an  emergency  and  directs  the  General  Manager  of  Public  Utilities  to  effect 
such  emergency  repair  work  in  the  most  expeditious  manner;  and,  be  it  further 

RESOLVED,  That  the  Controller  is  hereby  requested  to  transfer  funds 
in  the  amount  of  $140,000  from  53-001-336016-1801,  Purchase  Power  for  Resale, 
to  33-001-336222-355-01,  Emergency  Erosion  Control  Work,  Moccasin-Newark 
Transmission  Lines,  Towers  698  to  715)  to  provide  for  said  emergency  repair 
work  and  related  services  necessary;  and,  be  it  further 

RESOLVED,  That  in  accordance  with  File  No.  153-80,  Ordinance  No.  101- 
80,  Amendment  to  Section  6. 30  of  the  Administrative  Code,  the  Board  of 
Supervisors  is  hereby  requested  to  approve  the  funding  of  said  expenditure 
since  the  anticipated  cost  of  the  emergency  work  exceeds  $25,000. 


I  hrr«by  certify  that  iht  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commissiofi 

MARCH      8 1983 


at  its  meeting  of 


mrr  AMD  GOUMTT  OF  SAM  FRANCmGO 


RESOLLmON  No 


83-0089 


RESOLVED,  That  this  Conmission  under  the  provision 
of  Section  3.593  of  the  Charter  of  the  City  and  County  of 
San  Francisco  does  hereby  approve  the  appointment  made  by 
the  General  Manager  of  Public  Utilities,  of  Barbara  Moy 
as  Director  of  the  Bureau  of  Energy  Conservation;  said 
appointment  to  be  effective  February  28,  1983. 


i  hereby  certify  that  the  foregoing  resolution  was  adopted  hy  the  Public  UttUties  Commission 

M  its  meeting  of     '  *    MARCH     ,  8  Wftl 

Secretary, 


3  ^  

retary,  Fubltc  OtiUties  Commissjfn 


CITV  AND  COUNTY  OF  SAN  FRArslCISCO 


RESOLUTION 


RESOLVED,   That  this  Commission  on  the  recommendation 
of  the  General  Manager  of  Public  Utilities,   Department  Managers, 
and  the  City  Attorney,   hereby  approves  com.promise  settlements, 
month  of  January,   1983,   total  amount  billed:   $5,536.02,  total 
Compromise  settlements:   $2,275.19;  and  approves  collections, 
month  of  January,    1983,   amount  of  $10,294.08,   for  payment 
of  damage  claims  which  the  Municipal  Railway  has  against 
miscellaneous  debtors,   per  lists  dated  February  3,  1983. 


I  herebw  certify  that  the  foregoing  resolution  was  adopted  bv  the  Public  Utilities  Commission 

MARCH      8 1983 


at  its  meeting  of- 


Secretary  aru 


Secretary  and  Assistant  General  Mana^r 


RESOLUTION  No.  83-0091 


RESOLVED,   That  the  Municipal  Railway  is 
hereby  authorized  and  directed  to  accept  $5,000.00 
in  settlement  of  a  Property  Damage  claim  in  the 
amount  of  $12,005.55  against  Allstate  Insurance 
Company  as  insurer  of  William  T.   Smith,    for  damages 
to  trolley  coach  5082. 


I  hmby  atrtify  that  the  foregoing  rfsolutton  was  adopted  by  the  Public  Utilities  Commission 

,  »««ng  of  ■  MARCH  81983 


Secretary,  Public  Utilities  Co  mti 


~wrr0sm  cctuivty  or  sua  nurccisco 


RESOLUTION  No.^l}  — OQC^g 


WHEREAS,  The  Water  Department  will  require 
approximately  $600,000.00  for  Materials  and  Supplies 
to  complete  the  1982-83  Fiscal  Year;  and 

WHEREAS,  Funds  in  the  amount  of  $600,000.00 
are  available  for  transfer  in  the  appropriation  for 
Bond  Interest  and  Redemption;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby 
requests  the  Controller  to  approve  a  Transfer  of  Funds 
in  accordance  with  Charter  Section  6. 305  in  the  amount 
of  $600,000.00  from  Appropriation  ^7-00-00-32-001-387019- 
^800  -  Bond  Interest  and  Redemption  to  Appropriation 
M7-OO-OO-32-OOI-387019-I399  -  Materials  and  Supplies. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

«.««..«ng,.,   »  MARCH      8  1983 


oiueUxry;PfM>hc  UtiliL.cs  Cvmtni^iun 


RESOLUTION  M^^^ 0033 


WHEREAS,  The  Blue  Print  Service  Conpany  located  at 
141-5  2nd  Street,  San  Francisco,  has  been  overcharged  for  water 
in  the  amount  of  $27,670.06  for  the  oeriod  of  April  1974  throuqh 
I-larch  1982;  and 

IVHEREAS,  These  overcharges  have  been  paid  b^'  the  same 
company  over  the  same  period  of  time;  and 

vVHEREAS,  A  claim  for  refund  of  these  overcharges  has 
been  made  pursuant  to  Section  10.43  of  the  Administrative  Code;  and 

WHEREAS,  Such  claim  requires  the  approval  of  the  Public 
Utilities  Conmission;  therefore,  be  it 

RESOLVED,  That  the  Public  Utilities  Comrrdssion  aoproves 
f-jll  refund  of  overpayments  for  water  charges  in  the  amount' of 
$27,670.06  to  the  Blue  Print  Service  Companv  of  San  Francisco. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


Cmr  AND  eOUNTV  op  man  FRANCIsdl 


RESOLUTION  No 


RESOLVED,  That  the  Public  Utilities  Commission  does  hereby 
note  that  the  project  which  is  the  subject  of  this  resolution  has 
been  determined  by  the  Department  of  City  Planning  to  be  categori- 
cally exempt  as  a  Class  1(b)  project  under  the  State  Guidelines 
implementing  the  California  Environmental  Quality  Act,  and  be  it 
further 

RESOLVED,  lliat  this  Commission  approves  the  plans  and 
specifications  as  prepared  and  recommended  by  staff,  and  hereby 
authorizes  Bid  Call  as  follows: 

Water  Department  Contract  No.  1856  -  8- Inch  Ductile  Iron  Main 
Installation  in  Precita  Avenue  between  Mission  and  Folsom  Streets. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

,.,     ,.    ,  MARCH  81983 

at  its  meeting  of  


Secretary,  Public  Utilities  Commisnon 


CITY  AND  COUNTY  OP  SAN  niANClBCO 


RESOLUTION  m»  S^-QT^^S 


VJHEREAS,  Under  Municipal  Railway  Contract  No.   837  Construction  of 
Traction  Power  System  and  Related  work  at  the  Geneva  Car  Barn  site  is 
to  be  performed  with  financial  assistance  from  the  Federal  and  State 
Governments;  and 

WHEREAS,   Bids  for  this  work  were  received  and  opened  publicly  on 
February  24,   1983;  now  therefore,  be  it 

RESOLVED,   That  this  Commission  hereby  awards  Municipal  Railway 
Contract  No.   837,  Geneva  Car  Barn,   Construct  Traction  Power  System  and 
Related  work  in  the  amount  of  $493,800  to  Abbett  Electric  Corporation, 
1850  Bryant  Street,   San  Francisco,   California  94110,   as  the  lowest  regular 
and  responsible  bidder,   and  rejects  all  other  bids  for  the  work. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  

♦  MARCH  81983 


Secretary,  Public  Utilities  CommissUn 


RESOLUTION  No 


83-0096 


RESOLVED,  That  this  Commission  hereby  awards  San 


Francisco  Water  Department  Contract  No.   1853  -  8-Inch,  12-Inch 
and  16-Inch  Ductile  Iron  Main  Installation  in  Cabrillo  Street, 
La  Playa  Avenue,  Balboa  Street  and  the  Great  Highway  in  the 
net  amount  of  $243,084.00  to  Dalton  Construction  Co.,   107  South 
Linden  Avenue,  South  San  Francisco,  CA  94080,  as  the  lowest 
regular  and  responsible  bidder,  and  rejects  all  other  bids  for 
the  work;  and  be  it  further 

RESOLVED,  That  award  of  this  contract  is  subject  to 
funds  being  made  available. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  rrteeting  of 


MARCH 


81983 


Secieiary,  Public  Utilities  Commission 


RESOLUTION  No 


RESOLVED,  That  this  Commission  hereby  aweurds  San  Francisco 
Water  Department  Contract  No.  1859R,  Reroofing  San  Andreas  Filtration 
Plant,  San  Mateo  County  in  the  amount  of  $71,783.00  to  The  Bryant 
Organization,  Inc.,  P.O.  Box  24081,  Oakland,  California  94623  as  the 
lowest  regular  and  responsible  bidder,  and  rejects  all  other  bids  for 
the  work* 


1  hereby  eertify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utititiei  Commission 

'  MARCH  81983 

m  iu  malting  of  


i\[Jj  ''3H?fcta»y,  PSbuc  Utilities  Committim 


RESOLVED,  That  this  Commission  accepts  the  work  performed 
under  Hetch  Hetchy  Contract  No,  661,  No.  55  Sacramento  Electrification 
Project,  Drumm  Street  to  Walnut  Street,  Street  Lighting  Work,  as 
satisfactorily  completed;  approves  Credit  Modification  of  Contract  No.  2 
in  the  amount  of  $57,034,58;  authorizes  an  extension  of  time  for 
unavoidable  delays  of  136  calendar  days;  and  authorizes  final  payment 
in  the  amount  of  $47,128.27  to  the  Contractor,  Abbett  Electric 
Corporation. 


7  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
a,Usmeetin,ol   "^Rj^H  8  198 ' 


Secretary,  Public  Utilities  Commission 


RESOLUTION  No 


RESOLVED,  That  this  Commission  accepts  the  work 
performed  under  Municipal  Railway  Contract  No,  660R2 ,  Furnish  & 
Install  Metro  Agent's  Booth,  as  satisfactorily  completed; 
approves  Credit  Modification  of  Contract  No,  6  in  the  amount 
of  $6,054.33;  and  authorizes  final  payment  in  the  amount  of 
$8,137.69  to  the  Contractor,  Nibbl-Lowe  Construction,  J/V. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

.    ,  »  MARCH  81983 

at  Us  meeting  of 


Secretary,  Puoltc  Utilities  Commisst<i 


RESOUJTTON  MnS-"  ^     ^    •  V 


WHEREAS,  The  Federal  Energy  Regulatory  Commission 
has  exempted  Moccasin  Low  Head  Power  Plant  from  its  licensing 
requirements;  and 

WHEREAS,   All  required  State  and  Federal  approvals 
will  be  obtained  prior  to  certification  of  this  purchase 
contract;  and 

WHEREAS,  Funds  have  been  budgeted  sufficient  to 
cover  the  cost  of  this  purchase  order;  now  therefore  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the 
issuance  of  a  purchase  order  covering  the  turbine  and 
generator  for  the  proposed  Moccasin  Low  Head  Power  Plant. 


I  hereby  certify  that  the  foregoing  resolution  tww  adopted  by  the  Public  Utilities  Commfsjfon 

.    ,  »  MARCH  81983 

at  its  ntegtinp  nf   wniwti 


Secretary,  Public  Utilities  Commission 


RESOLUTION  No 


WHEREAS,  Mr.  Keith  Anderson,  Information  Management  Specialist  for  the 
Muni  and  PUC  libaries  has  terminated  his  services  effective  February  18,  1983; 
and 

WHEREAS,  Mr.   H.  James  Robin  has  agreed  to  complete  the  term  of  Mr. 
Anderson's  contract  through  June  30,   1983;  and 

WHEREAS,  The  new  Information  Management  Specialist  will  continue  to 
provide  the  same  level  of  services  for  both  libraries  as  spelled  out  in  the 
contract  and  MTC  workscope;  and 

WHEREAS,  Mr.  Robin,  having  demonstrated  work  experience  in  the  Transportation 
Information  Network  under  the  MTC  Project  Director,  is  already  familiar  with 
the  overall  working  procedures  in  the  MUNI  library;  and 

WHEREAS,  Funds  remaining  in  the  MTC  planning  grant  to  pay  the  Information 
Management  Specialist  amount  to  $4,256.59  for  the  remainder  of  the  contract 
period,  without  any  other  significant  changes  made  in  the  original  agreement; 
now, 

therefore ,  be  it 

RESOLVED,  That  the  services  performed  are  under  the  daily  supervision 
of  the  MUNI  Director  of  Planning,  but  the  overall  work  effort  is  to  be  monitored 
by  MTC;  now,  therefore,  be  it  further 

RESOLVED,  That  the  PUC  approves  the  hiring  of  H.  James  Robin  to  perform 
Information  Management  Services  for  MUNI  and  PUC  employees,  during  the  remainder 
of  the  contract  period. 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

,.,     ,    ,  I  MARCH  81983 

at  tts  meeting  of  


Secretary,  Public  Utilities  Commissfbn 


p 


WHEREAS,  The  five-year  plan  mandates  that  Muni  collect  and 
process  statistically  valid  data  for  operations,   fiscal  analysis, 
route  planning  and  performance  monitoring;  and 

WHEREAS,  Current  contractual  endeavors  have  resulted  in  the 
dvelopment  of  a  sampling  plan  for  baseline  data  collection;  and 

WHEREAS,   Funding  for  data  collection  has  been  budgeted  in  the 
Muni  General  Manager's  operating  budget;  now,  therefore,  be  it 

RESOLVED,  That  the  General  Manager  of  the  PUC  is  authorized  to 
release  a  Request  for  Proporals  to  select  and  enter  into  an  agreement 
with  a  firm  to  collect  and  process  data  on  demand,  ridership  and 
schedule  adherance , 


i  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

.    ,  ,  MARCH  81983 

Of  tts  meeting  of  


ecretaty,  Public  Utilities  CommisSon 


WTT  AND  COUNTY  OF  BAN  rRANCII 


RESOLUTION  NO  83-0103 


WHEREAS,  This  Commission,  after  due  consideration  and  extensive  public 
involvement,  has  adopted  a  Service  Design  Plan  for  the  Municipal  Railway;  and 

WHEREAS,  This  plan  has  been  developed  by  staff  on  the  basis  of  staff  analysis 
and  in  response  to  public  comments  from  various  community  meetings,  including 
seven  recent  special  meetings  held  on  these  proposals;  and 

WHEREAS,  The  Municipal  Railway  has  implemented  Phases  1  and  2  of  this 
plan,  and  this  Commission  intends  to  implement  the  remainder  of  the  plan  in 
a  phased  manner;  and 

WHEREAS,  The  Municipal  Railway  has  identified  a  grouping  of  route  changes 
for  implementation  in  1983  designed  so  the  full  benefits  of  public  transportation 
in  San  Francisco  may  be  realized;  and 

WHEREAS,  The  Municipal  Railway  Fast  Pass  will  become  usable  on  BART  within 
San  Francisco,  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  directs  the  Municipal  Railway  to 
schedule  implementation  of  Phase  3  of  the  Municipal  Railway  Service  Design 
Plan  on  or  about  August  24,  1983,  consistent  with  sound  management  practice 
and  economic  constraints;  and,  be  it  further 

RESOLVED,  That  this  Commission,   in  order  to  implement  Phase  3  of  the  plan, 
hereby  authorizes  the  discontinuance  of  Municipal  Railway  lines  9-RlCHLAND 
11-HOFFMAN,   12-OCEAN,   13-ELLSWORTH,   14GL-GUERRER0  LIMITED,    14L-MISSI0N  LIMITED 
23-CRESCENT,    24-DIVISADERO ,    25-SAN  BRUNO,   27-NOE,   33-ASHBURY,   35-EUREKA     37-  ' 
CORBETT,  41-UNION/HOWARD,  47-VAN  NESS  and  83-PACIFIC;   and,  be  it  further 

RESOLVED,  That  this  Commission  hereby  authorizes  a  reduction  of  service 
level,  as  specified  in  Appendix  A,  on  lines  14  and  14X;  and,  be  it  further 

RESOLVED,  That  this  Commission,   in  order  to  implement  Phase  3  of  the  Service 
Design  Plan,  hereby  authorizes  the  Municipal  Railway  to  establish  service  on 
the  following  lines  at  service  levels  as  specified  in  Appendix  A: 

9-SAN  BRUNO:     Motor  coach  service  from  John  McLaren  School  via  Sunnydale 
Santos,  Geneva,  Schwerin,  Sunnydale,  Bayshore  Blvd.,  San  Bruno  Avenue,  Alemany, 
Bayshore  Blvd.,  Army,  Potrero,  Division,  11th,  Market  to  Ferry  Terminal;  return 
via  Market,   11th,  Division,  Potrero,  Army,  Bayshore,  Silver,  San  Bruno,  Bayshore, 
Sunnydale,   Schwerin,  Geneva,   Santos,   Sunnydale  to  John  McLaren  School; 

12-  FOLSOM;     Motor  coach  service  from  Mission  and  26th  via  26th,  Folsom, 
Fremont,  Front,  Pine  to  Montgomery;   return  via  Montgomery,  Bush,  First,  Howard 
11th,  Folsom,  Army,  Mission  to  26th;  ' 

13-  GUERRERO:      (Terporary  Routing)     Motor  coach,  peak-hour,  peak-direction 
service; 

A.M.  peak:     From  Grand  View  and  Clipper  via  Grand  View,   21st,  Douglass,  24th, 
Guerrero,   14th,  Mission  to  Ferry  Terminal; 

P.M.  peak:     From  Ferry  Terminal  via  Mission,   15th,  Guerrero,   24th,  Hoffman, 
22nd,  Grand  View  to  Clipper; 


CITT  Alto  eeWHTT  OF  ■Mf  nUCNCISCO 


RESOLUTION  No 


14B-BART:  Weekday,   daytime-only  motor  coach  service  from  Mission  and  Sickles 
Via  Mission,  Geneva  to  Balboa  Park  BART  Station:     return  via  Geneva,  Mission 
to  Sickles; 

14L-MISSIQN  LIMITED:      (Temporary  line  operating  until  such  time  as  this 
Commission  determines  that  the  MUNI  Fast  Pass  is  sufficiently  acceptable  on 
BART  within  San  Francisco.)  Motor  coach  service  operating  off-peak  and  Saturday 
daytime-only  from  Mission  and  San  Jose  via  Mission,  San  Jose,  Flournoy,  Mission 
to  Ferry  Terminal;  return  via  Mission  to  San  Jose; 

24-DIVlSADERO:     Trolley  coach  service  from  Third  and  Palou  via  Third 
Newcomb,  Newhall,  Palou,   Industrial,  Bayshore,  Cortland,  Mission,   30th,  Noe, 
26th,  Castro,  Divisadero,  Jackson,  Fillmore,  Washington,  Steiner  to  Jackson J 
return  via  Jackson,  Divisadero,  Castro,  26th,  Noe,  30th,  Mission,  Cortland, 
Bayshore,  Industrial,  Palou  to  Third; 

27-BRYANT:     Motor  coach  service  before  9AM  and  after  4PM:     From  Mission 
and  26th  via  26th,   South  Van  Ness,  Army,  Bryant,   5th,   5th  Street  North,  Ellis 
Leavenworth,  Jackson  to  Van  Ness;  return  via  Jackson,  Van  Ness,  Washington,  Hyde,  Bush 
Jones,  O'Farrell,  Mason,  Eddy,   5th,  Harrison,   11th,  Bryant,  Army,  Mission  to 
26th; 

From  9MA  to  4PM:     From  29th  and  Noe  via  Noe,   29th,  Mission,  Army,  Bryant,  and 
thence  via  regular  route;  return  via  regular  route  to  Bryant  and  Army  and  thence 
via  Army,  Valencia,  Mission,   29th,  Castro,   30th,  Noe  to  29th; 

33-ASHBURY:      (Temporary  routing.)     Trolley  coach  service  from  Waller  and 
Stanyan  via  Waller,  Ashbury,  Clayton,  Market,  IBth,   South  Van  Ness,   16th,  Potrero, 
24th,  Hampshire,   25th  to  Potrero;   return  via  Potrero,  16th,  Folsom,  18th,  Market, 
Clayton,  Ashbury,  Haight,   Stanyan  to  Waller; 

35-EUREKA:     Motor  coach  service  from  Castro  and  Market  via  Castro,  20th, 
Eureka,   23rd,  Diamond,  Diamond  Hts.  Blvd.,  Addison,  Farnum,  Moffit,  Bemis, 
Addison  to  Farnum;   return  via  Addison,  Diamond  Hts.  Blvd.,  Diamond,   23rd, 'fiureka. 
Market  to  Castro; 

37-CORBETT:     Motor  coach  service  from  Masonic  and  Haight  via  Masonic, 
Waller,  Ashbury,   Haight,  Cole,  Carmel,  Clayton,  17th,  Roosevelt,  Park  Hill, 
Buena  Vista  East,  Buena  Vista  Terr.,  Roosevelt,  14th,  Market,  Diamond,  17th, 
Corbett,  Portola,  Glenview,  Dawnview,  Burnett,  Crestline,  Parkridge  to  Burnett; 
return  via  Burnett,  Portola,  Corbett,  17th,  Eureka,  Market,  15th,  Church,  14th, 
Roosevelt,  Buena  Vista  Terr.,  Buena  Vista  East,  Upper  Terr.,  Loma  Vista  Terr.,' 
Roosevelt,   17th,  Cole,  Haight  to  Masonic; 

47-VAN  NESS/POTRERO:     Weekday,  daytime-only  trolley  coach  service  from 
25th  and  Potero  via  25th,  Hampshire,  24th,  Potrero,  16th,  Bryant,  11th,  Mission, 
South  Van  Ness,  Van  Nes  to  North  Point;  return  via  Van  Ness,  South  Van  Ness, 
Mission,   11th,  Bryant,   16th,  Potrero  to  25th; 

49-VAN  NESS/MISSION:  Trolley  coach  service  from  Phelan  Loop  via  Ocean, 
Mission,  South  Van  Ness,  Van  Ness  to  North  Point;   return  via  Van  Ness,  South 
Van  Ness,  Otis,  Mission,  Ocean  to  Phelan  Loop; 


RESOLUTION  No 


67-BERNAL  HEIGHTS:     Motor  coach  service  loop  line.     Counter-clockwise  loop: 
From  24th  and  Mission  via  Mission,  Richland,  Murrary,  Crescent,  Putnam,  Alemany, 
Ellsworth,  Crescent,  Folsom,  Cortland,  Nevada,  Bradford,  Esmeralda,  Alabama, 
Ripley,  Folsom,   24th  to  Mission.     Clockwise  loop:     From  24th  and  Mission  via 
24th ,  Folsom ,  Ripley ,  Alabama ,  Esmeralda ,  Bradford ,  Nevada ,  Cortland ,  Folsom , 
Crescent,  Putnum,  Alemany,  Ellsworth,  Crescent,  Andover,  Richland,  Mission 
to  24th; 

83-PACIFIC:     Motor  coach  service  from  Broadway  and  Battery  via  Battery, 
Pacific,  Van  Ness,  Jackson  to  Fillmore;  return  via  Jackson,  Steiner,  Washington, 
Gough ,  Pacific ,  Powell ,  Broadway  to  Battery ; 

And,  be  it  further 

RESOLVED,  That  this  Commission  respectfully  requests  the  Board  of  Supervisors, 
in  accordance  with  Section  3.595  of  the  City  Charter,  to  not  disapprove  the 
aforementioned  reductions  and  discontinuances  of  service  in  order  to  permit 
implementation  of  Phase  3  of  the  Municipal  Railway  Service  Design  Plan. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  MARCH         8  1983 


Secretary,  Public  Utilities  CommissMn 


1983  PROPOSED  ROUTE  CHANGES 
PROPOSED  FREQUENCIES  OF  SERVICE 


LINE  ____      WEEKDAY  WEEKEND 


7 -9am 

9am-4pm 

4 -6pm 

EVE 

7-9 

9-6 

EVE 



9-SAN  BRUNO* 

8 

10 

8 

15 

15 

10 

15 

12-FOLSOM 

15 

15 

15 

- 

- 

- 

- 

13-GUERRERO 

12 

- 

12 

- 

- 

- 

- 

14-MISSION 
(N.  of  Richland) 

3 

5 

3 

71 

7i 

1\ 

(S.  of  Richland) 

6 

10 

6 

15 

15 

9 

15 

14B 

6 

20 

6 

14X-M1SS10N  EXPRESS 

10 

_ 

10 

> 

- 

- 

- 

24-DIVlSADERO 

8 

10 

8 

15 

20 

15 

15 

27-BRYANT 

10 

15 

10 

20 

20 

15 

20 

33-ASHBlJlY 

20 

20 

20 

20 

20 

20 

20 

35-EUREKA 

15 

20 

15 

30 

30 

30 

30 

37-CORBEn 

15 

15 

15 

30 

30 

30 

30 

47-VAN  NESS/POTRERO 

10 

15 

10 

20 

20 

20 

20 

49-VAH  NESS/MISSION 

10 

15 

10 

20 

20 

20 

20 

67-BERNAL  HTS 

20 

20 

20 

20 

20 

20 

20 

83-PACIFIC** 

15 

10 

10 

15 

15 

10 

15 

*   Additional  service  will  be  operated  during  peak  hours  between  Potrero/Army 

and  the  Ferry  Terminal. 
**  At  certain  t'imes  of  the  day  there  would  be  less  frequent  service  west  of  Van  Ness. 


83-0104 

RESOLUTION  m« 


WHEREAS,  The  Public  Utilities  Commission  has  approved 
the  extension  of  the  33-ASKBURY  trolley  coach  line  from 
Haight  and  Stanyan,  north  along  Stanyan,   Fulton,   and  Arguello 
to  California  Street;  and 

WHEREAS,  This  Commission  instructed  Municipal  Railway 
staff  to  conduct  additional  investigations  of  alternative 
northern  terminal  loops;  and 

WHEREAS,  Two  public  meetings  were  held  in  the  neighborhood; 

and 

VJHEREAS,   Several  alternatives  have  been  considered;  now, 
therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the 
following  terminal  loop  for  the  33-ASHBURY: 

From  Arguello  and  California  via  Arguello,  Sacramento, 
Maple,  California  to  Arguello, 

and,   be  it  further 

RESOLVED,  That  staff  is  directed  to  submit  the  specific 
design,  placement  of  poles,  brackets  and  wiring  plan,  to  the 
Commission  for  approval. 


I  hereby  aertify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commiuron 

March  8,  1983 
at  its  meeting  of  


Secretary.  Public  Utilities  CommiAon 


EiTY  AND  covHTv^&nmmmmmr 


RESOLUTION  No 


WHEREAS,  On  July  27,   1981,  an  Agreement  for  Professional 
Services  for  the  Market  Street  Guideway  Project  was  made  and  entered 
into  by  and  between  the  City  and  Tudor  Engineering  Company;  and 

WHEREAS,  Tudor  Engineering  Company  has  substantially 
completed  the  preliminary  engineering  work  and  has  submitted  a  Draft 
Final  Report  pertaining  to  the  rehabilitation  of  the  trolley  overhead 
system;  and 

WHEREAS,  The  Board  of  Supervisors  has  approved  a  policy  that 
permits  four  lanes  of  transit  operation  and  passenger  loading  islands; 
a  no 

WHEREAS,  Funding  is  available  to  begin  final  design  work  on 
the  section  of  Market  Street  between  Fremont  and  Eighth  Streets;  and 

WHEREAS,  The  recommended  design  will  be  compatible  with 
proposed  future  designs  and  locations  of  loading  islands,  street 
configuration  and  possible  streetcar  operation;  now,  therefore  be  it 

RESOLVED,  That  this  Commission  authorizes  the  Utilities 
Engineering  Bureau  to  proceed  with  the  preparation  of  detailed  plans 
and  specifications  for  the  rehabilitation  of  the  trolley  overhead 
system  on  Market  Street;  and  be  it  further 

RESOLVED,  That  this  Commission  hereby  authorizes  the  Chief 
Engineer  and  Deputy  General  Manager,  Public  Utilities  Commission  to 
negotiate  an  amendment  to  said  Agreement  with  Tudor  Engineering 
Company,  in  an  amount  not  to  exceed  $400,000. 


I  hereby  certify  that  the  foregoing  resotution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meetirig  of  

 MARCH      8  1983 


Secretary,  Public  Utilities  CommasiorT 


RESOLUTION  No 


83-0106 


WHEREAS,  The  General  Contractor,  Stacy  &  Witbeck,  Inc., 
responsible  for  work  \inder  Cable  Car  Rehabilitation  Program 
Contract  MR-832  for  California  Street  west  of  Powell  Street,  has 
requested  permission  to  substitute  the  services  of  his  own  work 
force  in  lieu  of  the  subcontractor,  GM  Utilities,  listed  in  his 
bid ;  and 

WHEREAS ,  The  General  Contractor  has  indicated  that  the 
proposed  subcontractor,  GM  Utilities,  after  having  reasonable  time 
to  do  so,  has  failed  and  refused  to  execute  a  written  contract 
when  such  a  contract,  based  upon  the  general  terms,  conditions, 
plans  and  specifications  for  the  project  was  presented  to 
GM  Utilities  Company,  Inc.,  by  Stacy  &  Witbeck,  Inc.;  and 

WHEREAS,  The  California  Government  Code  Section  4107(a) 
(1)   requires  that  the  originally-proposed  subcontractor  be  notified 
of  the  General  Contractor's  intention  to  substitute  contractors 
and,  if  the  originally  proposed  subcontractor,  in  this  case, 
GM  Utilities,  objects,  that  a  hearing  be  held  by  the  awarding 
agency  to  determine  whether  a  substitution  is  in  fact  warranted;  and 

WHEREAS,  The  GM  Utilities  has  objected  to  the  substitution 
requested  by  Stacy  &  Witbeck,  Inc.;  and 

WHEREAS,  The  Public  Utilities  Commission  has  heard  both 
Stacy  &  Witbeck *s  reason  for  requesting  said  substitution  and 
GM  Utilities  reason  for  objecting  to  it;  now  therefore  be  it 

RESOLVED,  That  the  Commission  deems  the  reasons  put  forth 
by  Stacy  &  Witbeck,  Inc.,  justifiable  cause  for  proceeding  with  the 
substitution,  and  that  the  Commission  hereby  grants  Stacy  &  Witbeck, 
Inc.,  permission  to  substitute  its  own  forces  to  complete  the  work 
previously  listed  as  to  be  completed  by  GM  Utilities, 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
a,  Us  m..Un,  of  MARCH         8  W 


RESOLUTION 


WHEREAS,  An  agreement  between  the  City  and  its  consultant. 
Chin  &  Hensolt,  Engineers,  Inc.,  for  professional  services  for  engi- 
neering design  for  reconstruction  of  the  cable  car  trackway  was 
entered  into  on  September  15,  1980;  sind 

WHEREAS,  Amendment  No,  1  to  this  agreement  was  approved  by 
the  Public  Utilities  Commission  on  December  9,  1980,  Amendment  No.  2 
was  approved  by  the  Commission  on  August  11,  1981,  Amendment  No.  3 
was  approved  by  the  Commission  on  July  13,   1982;  and  Amendment  No.  4 
was  approved  by  the  Commission  on  January  25,  1983;  and 

WHEREAS,  Issues  have  arisen  which  will  require  additional 
work  in  three  areas  not  covered  within  the  Consultant's  scope  of 
work  approved  to  date,  as  follows: 

1.  Redesign  of  crown  pulleys  and  crown  pulley  pits  and  hatches 
-  $12,100 

2.  Exploration  of  alternative  methods  of  providing  access  to 
cables  under  Washington  Street  between  Mason  and  Powell 
Streets  -  $2,250 

3.  Subcontract  with  SRI  International  for  development  of  a 
conceptual  design  for  an  improved  emergency  brake  for  cable 
cars  -  $2,100;  and 

WHEREAS,  The  total  cost  of  this  additional  work  shall 
not  exceed  $16,450;  now  therefore  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  does 
hereby  approve  Amendment  No,  5  to  said  agreement  with  the  afore- 
mentioned firm  which  will  cover  this  additional  design  work, 
resulting  in  a  new  total  compensation  figure  under  this  agreement 
as  modified  not  to  exceed  $3,660,141;  and  be  it  further 

RESOLVED,  That  this  Commission  hereby  authorizes  the 
Deputy  General  Manager  and  Chief  Engineer  of  the  Pxiblic  Utilities 
Commission  to  execute  said  amendment  to  the  agreement  with  the 
aforementioned  firm;  and  be  it  further 

RESOLVED,  That  execution  of  said  amendment  shall  be 
subject  to  the  approval  of  appropriate  Federal,  State  and  local 
agencies . 


/  hereby  certify  that  the  foregoing  resolution  was  adoptt  d  by  the  Public  Utilities  Commission 


MARCH  81983 

Secretary,  Public  UttlUies  CommissiSn 


at  its  meeting  of 


RESOLUTION  No  8^ 


WHEREAS,   the  State  Transit  Assistance    (STA)    fund  is  created 
pursuant  to  Public  Utilities  Sections  93310  et  seq.;  and 

WHEREAS,  the  State  Transit  Assistance  fund  makes  funds 
available  pursuant  to  PUC  Section  99314.5  for  allocation  to 
eligible  claimants  to  support  approved  transit  projects;  and 

WHEREAS,  prospective  claimants  are  those  operators,  cities, 
and  counties  eligible  to  claim  Transportation  Development  Act 
(TDA)    funds  pursuant  to  PUC  Sections  99260  et  seq.;  and 

WHEREAS,   the  Public  Utilities  Commission,   City  and  County 
of  San  Francisco  has  coordinated  its  STA  Fund  II  and  III  claims 
with  the  other  eligible  claimants  in  the  county;  and 

WHEREAS,  MTC  has  progranuned  local  regional  funds  for  this 
project;  and 

WHEREAS,   the  Prepaid  Fare  Collection  Equipment  Project  is 
designed  to  reduce  the  fare  collection  responsibilities  of 
conductors  in  order  to  improve  their  ability  to  handle  operating 
responsibilities  and  disseminate  public  information;  and 

WHEREAS,   the  Prepaid  Fare  Collection  Equipment  Project 
includes  the  purchase  and  installation  of  twenty-two  (22) 
vendomats    (automated  ticket  vending  machines) ;   spare  parts, 
personnel  training,   and  a  public  information  program; ^nd 

WHEREAS,   the  automated  fare  collection  machine  will  be  used 
at  eight    (8)    sites  on  all  three  of  the  cable  car  lines;  and 

WHEREAS,   it  is  anticipated  that  the  use  of  the  prepaid  fare 
collection  system  will  result  in  the  collection  of  50%  to  60% 
of  the  total  cable  car  revenues  and  reduce  the  current  fare  evasion 
rate  of  approximately  11%  by  half;   now,   therefore  be  it 

RESOLVED,   that  the  Assistant  General  Manager  of  Finance, 
Public  Utilities  Commission  is  authorized  to  apply  for, 
and  accept  $845,162  of  State  Transit  Assistance' funds  to  provide 
funding  for  the  Prepaid  Fare  Collection  Equipment  Project  which 
includes  the  purchase  and  installation  of  twenty-two   (22)  vendomats 
{automated  ticket  vending  machines) ,   spare  parts,   personnel  training 
and  a  public  information  program;   and  be  it  be  further 

RESOLVED,   that  the  Assistant  General  Manager  of  Finance, 
Public  Utilities  Commission  is  authorized  to  furnish  whatever 
additional  information  might  be  necessary  by  MTC  in  connection 
with  this  request. 


/  hereby  certify  that  the  foregoing  resolution  iias  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  I    MARCH         8  1983 


Secretary,  Public  Utilities  Commission 


RESOLUTION  No 


WHEREAS,  The  Water  Department  in  Fiscal  Year 
1982-83  budgeted  $148,000.00  for  litigation  expenses 
in  connection  with  Palo  Alto  vs  CCSF;  and 

WHEREAS,  A  supplemental  appropriation  for  an 
additional  $360,000.00  was  passed  by  this  Commission  on 
September  28,   1982;  and 

WHEREAS,  Based  on  current  level  of  expenditure 
the  City  Attorney's  Office  has  determined  the  need  for 
additional  funds;  now,  therefore  be  it 

RESOLVED,  That  this  Commission  hereby  requests 
the  Mayor  to  recommend  to  the  Board  of  Supervisors  a 
San  Francisco  Water  Department  supplemental  appropriation 
in  the  amount  of  $239,000.00  from  G.L.   301  Unreserved  Fund 
Balance  to  47-00-00-32-001-387019-3020  Services  of  City 
Attorney . 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

•  MARCH  81983 

at  tts  meeting  of   .  _  . 


Secretary,  Public  Utilities  Cvmmivion 


RESOLUTION  No 


WHEREAS,    It  is  the  policy  of  the  Public  Utilities  Commission 
to  encourage  transit  use  by  establishing  joint  fares  and  passes 
with  other  transit  operators  in  the  region;  and 

VIHEREAS,   PUC  staff  has  negotiated  an  agreement  with  the  staff 
of  the  Bay  Area  Rapid  Transit  District    (BART)    to  implement  a 
BART/Muni  Intra-City  Pass;   now,    therefore,   be  it 

RESOLVED,   That  the  Public  Utilities  Commission  authorizes 
the  General  Manager  to  execute  the  attached  Special  Transit 
Fare  Agreement  between  the  City  and  County  of  San  Francisco 
and  the  Bay  Area  Rapid  Transit  District. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

a,  Us  m«,.„,  o,  "ARCH      8  1983, 


Secretary,  Public  Utilities  Commiss^n 


March  10,  1983 


NOTICE  OF  EXECUTIVE  SESSION 


The  Public  Utilities  Commission  of  the  City  and 
County  of  San  Francisco  will  meet  in  executive  sesGmofior 
for  the  purpose  of  discussing  an  attorney-client  matter 
on  Tuesday,  March  15,  1983,  at  3:00  P.M.,  in  Room  287 
City  Hall,  San  Francisco,  California. 


By  order  of  the  Public  Utilities  Commission 


Romaine  A.  Boldridge 
Secretary 

RAB:fh 

cc:     R.  Nothenberg 
M.  Dow 
D,  Coffey 
L.  Jed 
0.  Moore 
D.  Wright 
T.  Berliner 
M.  Falco 


MUNICIPAL  RAILWAY  CAPITAL  IMPROVEMENTS 


I.     Notice  is  hereby  given  that  a  public  hearing  will  be  held 
by  the  Public  Utilities  Commission,   City  and  County  of  San 
Francisco  at  Room  282,   City  Hall  at  2:00  p.m.   on  March  22, 
1983  for  the  purpose  of  considering  projects  for  which  fi- 
nancial assistance  is  being  sought  from  the  Urban  Mass 
Transportation  Act  of  1964,   as  amended,   generally  described 
as  follov;s: 

A.     Description  of  Projects 

1.  Acquisition  of  land,   engineering  and  design, 
and  site  improvements  for  a  Municipal  Railway 
motor  and  trolley  coach  operating  division  for 
the  storage  and  maintenance  of  approximately 

20  0  buses.     The  site  requirements  are  a  minimum 
of  six  acres  of  industrially-zoned  property 
in  the  eastern  portion  of  San  Francisco,  south 
of  Market  Street. 

Estimated  cost  of  the  project: 

Total  Federal  Local         ( source) 

Phase       I  Land  Acquisition  6,000,000     4,800,000     1,200,000  (MTC) 

Phase  II  Engineering  and  Design  750,000  600,000  150,000  {MTC) 
Phase  III  Site  Improvements  10 , 000,  000     8 , 000 , 000     2, 000  ,000  (MTC) 

16,750,000   13,400,000  3,350,000 

2.  Reconstruction  of  the  trolley  coach  overhead 
wires  along  the  length  of  Market  Street  between 
Castro  Street  and  the  Ferry  Terminal  and  the 
placement  underground  of  power  distribution 
ducts  and  cable. 

Estimated  cost  of  the  project: 

Federal  State         Local    (Hetch  Hetchy)  Total 

12,920,000  2,767,500  96  2,500  16,6  50,000 


3.     Reconstruction  of  deteriorated  trolley  coach 
overhead  at  locations  other  than  Market  Street 
Rehabilitation  work  would  be  accomplished  dur- 
ing fiscal  years  1983-84  and  1984-85  and  would 
focus  on  the  most  worn  portions  of  the  City's 
overhead  network. 


i:.5t:xmax:ea  cosx,  or  tne  project: 


Federal  Local    (Hetchy )  Total 

3,200,000  800,000  4,000,000 


4.  Replacement  of  wheels  and  axles  and  structural 
and  mechanical  rehabilitation  on  the  fleet  of 
44  cable  cars  for  safe  operation  on  the  recon- 
structed cable  car  trackway  system;  purchase 
of  machinery,   equipment,    spare  parts  necessary 
for  operation  of  the  cable  car  barn  and  track- 
way.     (Amendment  to  UMTA  grant  CA-03-0222  Cable 
Car  Barn  and  Trackway  Reconstruction) . 

Estimated  cost  of  the  project : 

Federal       Local    (State/Private  Contributions)  Total 

1.360,000  340,000  1,700,OOC 

5.  Purchase  and  installation  of  surveillance  cameras 
on  motor  coaches  for  passenger  and  driver 
security.      (Amendment  to  UMTA  grant  CA-05-0096 
Diesel  Bus  Rehabilitation) . 

Estimated  cost  of  the  project: 

Federal  Local    (sales  tax)  Total 

$52,000  $13,000  $65,000 


B.  Relocation 

No  persons,  families,  or  businesses  will  be  displaced 
by  these  pro j ects . 


C.  Environment 

None  of  these  projects  will  have  significant  environ- 
mental impacts  upon  the  surrounding  urban  areas. 


D .     Comprehensive  Planning 

These  projects  are  in  conformance  with  the  Municipal 
Railway  Capital  Improvement  Plan  adopted  by  the  Public 
Utilities  Commission  and  the  Annual  Element  of  the 
Transportation  Improvement  Program  adopted  by  the 
Metropolitan  Transportation  Commission  for  the  San 
Francisco  region. 


These  projects  will  have  no  adverse   impacts  upon  the 
elderly  and  handicapped  community.      The  acquisition 
and  development  of  a  bus  storage  and  maintenance  fa- 
cility will  allow  the  deployment  of  additional  new 
lift- equipped  buses . 


II.     At  the  hearing,   the  Public  Utilities  Commission  will  afford 
an  opportunity  for  interested  persons  or  agencies  to  be 
heard  with  respect  to  the  social,   economic,   and  environ- 
mental aspects  of  the  projects.     Interested  persons  may 
submit  orally  or  in  writing  evidence  and  recommendations 
with  respect  to  these  projects . 

III.     Copies  of  the  application  for  a  federal  grant  for  these 

projects  as  well  as  the  current  Municipal  Railway  Five  Year 
Plan  and  Capital  Improvement  Program  will  be  available  for 
public  inspection  at  Room  287,   City  Hall  prior  to  the  hear- 
ing.    For  further  information  regarding  these  projects  or 
grant  application,   call  558-2075. 


Romaine  A.  Boldridge 
Secretary 


FEB  11  1983 


MINUTES 
PUBLIC   UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 


Dianne  Feinstein 
Mayor 


Room  282,   City  Hall 
2:00  P.M. 

March  22,  1983 

COMMISSIONERS 

Peter  McCrea,  President 
Thomas  Hsieh ,  Vice  President 
H.  Welton  Flynn 
John  M.  Sanger 
Nancy  C.  Lenvin 


DEPARTMENTS 
Hetch  Hetchy  Project 
Water  Department 
Municipal  Railway 


BUREAUS 

Engineering  and  Construction 
Management 

Administration 

Financial  Management 

Information  Systems 

Performance  Monitoring 

Energy  Conservation 


Rudolf  Nothenberg 
GENERAL  MANAGER 


Romaine  A .  Boldridge 
SECRETARY 


83-054 


Call  to  Order:     2:05  P.M. 


Present:     President  Peter  McCrea,  Commissioner  H.  Welton  Flynn, 
Commissioner  John  M.  Sanger 

Commissioner  Nancy  Lenvin  arrived  at  2:07  P.M. 

Vice  President  Thomas  Hsieh  arrived  at  2:17  P.M. 

The  Minutes  of  the  Special  Meeting  of  February  28,  1983  and  the 
Regular  Meeting  of  March  8,   1983  were  approved. 

A  tape  of  the  meeting  is  on  file  in  the  office  of  the  Secretary 
of  the  Public  Utilities  Commission. 


RESOLUTION 
NO. 


On  motion  of  Lenvin,   seconded  by  Sanger, 
the  following  resolution  was  adopted : 

83-0112       F     Authorizing  the  Assistant  General  Manager  to  apply  for 
accept,   and  expend  $6,400,000  of  transit  capital 
assistance  from  the  Urban  Mass  Transportation  Ad- 
ministration  (UMTA)    and  $1,600,000  of  State  Transit 
Assistance  or  other  regional  assistance  from  the 
Metropolitan  Transportation  Commission    (MTC)  for 
site  acquisition  and  design  of  site  improvements 
for  a  Municipal  Railway  bus  storage,  maintenance,  and 
operating  division . 

Votes:     Ayes  -  McCrea,  Hsieh,  Flynn,   Sanger,  Lenvin 


On  motion  of  Hsieh,   seconded  by  Lenvin, 
the  following  resolution  was  adopted : 

83-0113       F     Authorizing  the  Assistant  General  Manager,  Finance, 
to  apply  for,   accept,   and  expend  $15,800,000 
of  transit  capital  assistance  from  UMTA  and  MTC 
for  the  reconstruction  of  trolley  coach  overhead 
and  power  distribution  facilities  along  Market 
Street  between  Steuart  and  Duboce;   and  to  apply 
for ,   accept ,   and  expend  $4,000,000  of  transit 
capital  assistance  for  the  reconstruction  of  trolley 
overhead  at  locations  other  than  Market  Street. 

Votes:     Ayes  -  McCrea,   Hsieh,  Flynn,   Sanger,  Lenvin 


83-055 


On  motion  of  Hsieh ,   seconded  by  Sanger , 
the  following  resolution  was  adopted: 

83-0114       F     Authorizing  the  Assistant  General  Manager,  Public 
Utilities  Commission  to  execute  amendments  to  UMTA 
grant  agreement  CA-03-0222,   the  Cable  Car  Rehabili- 
tation Program,   to  include  various  structural  and 
safety  improvements  to  the  cable  car  vehicles;  and 
amendments  to  grant  agreement  UMTA  CA-05-0096,  the 
Diesel  Coach  Rehabilitation,  to  include  the  purchase 
and  installation  of  surveillance  cameras  for 
approximately  65  diesel  coaches  --  no  additional 
funds  will  be  required  since  the  existing  grant 
budget  is  sufficient  to  include  these  costs. 

Votes:     Ayes  -  McCrea,   Hsieh,  Flynn,   Sanger,  Lenvin 


On  motion  of  Lenvin,   seconded  by  Sanger, 
the  following  resolution  was  adopted: 

83-0111       A     Requesting  the  Controller  to  draw  warrants  in  payment 
of  claims  against  the  Municipal  Railway,  totalling 
$57,791.40. 

Votes :     Ayes  -  McCrea ,   Hsieh ,  Flynn,  Sanger ,  Lenvin 


On  motion  of  Lenvin,   seconded  by  Sanger, 
the  following  resolution  was  adopted: 

83-0115       A     Approving  Revolving  Fund  payments  made  by  the  General 
Claims  Agent  totalling  $65,213.66  for  settlement  of 
claims  against  the  Municipal  Railway  in  the  month  of 
January,  1983. 

Votes :     Ayes  -  McCrea ,   Hsieh ,  Flynn ,   Sanger ,  Lenvin 


On  motion  of  Lenvin,   seconded  by  Sanger, 
the  following  resolution  was  adopted: 

83-0116       A     Approving  Revolving  Fund  payments  made  by  the  General 
Claims  Agent  totalling  $43,477.54  for  settlement  of 
claims  against  the  Municipal  Railway  in  the  month  of 
February ,   1983 . 

Votes :     Ayes  -  McCrea ,   Hsieh,   Flynn ,   Sanger ,  Lenvin 


On  motion  of  Lenvin,   seconded  by  Sanger, 
the  following  resolution  was  adopted: 

83-0117  A  Approving  compromise  and  collection  of  claims  of 
miscellaneous  debtors  for  the  month  of  February, 
1983,   in  the  amount  of  $11,886.58. 

Votes:     Ayes  -  McCrea,   Hsieh,   Flynn,  Sanger,  Lenvin 


83-056 


On  motion  of  Lenvin,   seconded  by  Sanger, 
the  following  resolution  was  adopted: 

83-0118  A       Authorizing  the  acceptance  of  $3,183.03  in  settlement 

of  a  Property  Damage  claim  against  Firemen's  Fund 
Insurance  Companies,   as  insurer  of  Lorrie's  Travel 
&  Tours. 

Votes ;     Ayes  -  McCrea,   Hsieh ,   Flynn,   Sanger ,  Lenvin 


On  motion  of  Lenvin,    seconded  by  Sanger, 
the  following  resolution  was  adopted: 

83-0119  E       Approving  the  plans  and  specifications  as  prepared 

by  staff,   and  authorizing  Bid  Call  under  Hetch 
Hetchy  Contract  No.   705,  Mechanical  Modifications, 
693  Vermont  Street,   estimated  to  cost  $23,000, 

Votes:     Ayes  -  McCrea,   Hsieh,   Flynn,   Sanger,  Lenvin 


On  motion  of  Lenvin,   seconded  by  Sanger, 
the  following  resolution  was  adopted: 

83-0120  E       Approving  the  plans  and  specifications  as  prepared  by 

staff,   and  authorizing  Bid  Call  under  Water  Department 
Contract  No.   1866  -  6-Inch  Ductile  Iron  Main  In- 
stallation in  Mabini,  Bonifacio  and  Lapu-Lapu  Streets, 
estimated  to  cost  $67,000. 

Votes :     Ayes  -  McCrea ,   Hsieh ,  Flynn,   Sanger,  Lenvin 


On  motion  of  Lenvin,   seconded  by  Sanger, 
the  following  resolution  was  adopted: 

83-0121  E       Approving  plans  and  specifications  as  prepared  by  staff 

and  authorizing  Bid  Call  under  Water  Department 
Contract  No.   1869,   Excavation  and  Repaving  for 
Water  Service  Trenches,   estimated  to  cost  $121,000. 

Votes:     Ayes  -  McCrea,   Hsieh,  Flynn,   Sanger,  Lenvin 


On  motion  of  Lenvin,   seconded  by  Sanger, 
the  following  resolution  was  adopted: 

83-0122  E       Approving  plans  and  specifications  as  prepared  and 

recommended  by  staff  and  authorizing  Bid  Call  under 
Water  Department  Contract  No.   1826,  Construct  and 
Repair  Walkways  on  Dumbarton  Pipeline  Bridge, 
San  Mateo  County,   estimated  to  cost  $470,000. 

Votes:     Ayes  -  McCrea,   Hsieh,  Flynn,   Sanger,  Lenvin 


On  motion  of  Lenvin,   seconded  by  Sanger, 
the  following  resolution  was  adopted: 

83-0123  E       Awarding  Municipal  Railway  Contract  No.   818,  Muni 

Metro  Rail  Center  Track  Drainage,  in  the  amount  of 
$24,000  to  Sarott  Construction  Co.,   Pleasant  Hill. 

Votes :     Ayes  -  McCrea ,   Hsieh ,   Flynn ,  Sanger ,  Lenvin 


83-057 


On  motion  of  Lenvin,   seconded  by  Sanger, 
the  following  resolution  was  adopted: 

Awarding  Hetch  Hetchy  Contract  No.   687,  Street 
Lighting  Conversion,   Series  to  Multiple,  Contract 
II,   in  the  amount  of  $83,730  to  Abbett  Electric  Corp. 

Votes :     Ayes  -  McCrea ,   Hsieh ,   Flynn ,   Sanger ,  Lenvin 

On  motion  of  Lenvin,   seconded  by  Sanger, 
the  following  resolution  was  adopted: 

Accepting  the  work  performed  under  Hetch  Hetchy 
Contract  No.   669,  Alterations  to  425  Mason  Street 
Building  for  B.M.I.S.,   as  satisfactorily  completed; 
and  authorizing  final  payment  in  the  amount  of 
$24,290.60  to  R.  L.  Enterprises. 

Votes :       Ayes  -  McCrea ,   Hsieh ,   Flynn ,   Sanger ,  Lenvin 


On  motion  of  Lenvin,   seconded  by  Sanger, 
the  following  resolution  was  adopted: 

Accepting  the  work  performed  under  Hetch  Hetchy 
Contract  No.   683,  Tunnels  and  Pipelines,  General 
Repairs,   San  Joaquin  Pipelines  No.   1  and  No.  2, 
Raise  Valve  Boxes,   as  satisfactorily  completed  and 
authorizing  final  payment  in  the  amount  of  $3,048.80 
to  Charles  I .  Cunningham. 

Votes:     Ayes  -  McCrea,   Hsieh,   Flynn,   Sanger,  Lenvin 

On  motion  of  Lenvin,   seconded  by  Sanger, 
the  following  resolution  was  adopted : 

Accepting  the  work  performed  under  Water  Department 
Contract  No.  1819,  Relocation  of  Sunset  Supply  Line 
at  Colma  Creek ,  San  Mateo  County ,  as  satisfactorily 
completed;  approving  debit  Modification  of  Contract 
No.  1  in  the  amount  of  $1,430;  authorizing  final 
payment  in  the  amount  of  $12,340.63  to  Pat  Kennelly 
Construction . 

Votes :     Ayes  -  McCrea ,   Hsieh ,  Flynn ,  Sanger ,  Lenvin 

On  motion  of  Lenvin ,   seconded  by  Sanger , 
the  following  resolution  was  adopted: 

On  the  recommendation  of  the  Water  Department  and 
review  by  the  Director  of  Property ,   authorizing  the 
Property  Director  to  prepare  the  necessary  legislation 
for  quitclaiming  a  portion  of  the  City's  Alameda 
Pipeline  Right  of  Way  easement  through  the  Dumbarton 
Tract  in  Redwood  City. 

Votes :     Ayes  -  McCrea ,   Hsieh ,   Flynn ,  Sanger ,  Lenvin 


83-058 


On  motion  of  Lenvin,   seconded  by  Sanger, 
the  following  resolution  was  adopted : 

83-0129       M       Awarding  Municipal  Railway  Contract  No.  MR-770, 

Kirkland  Yard,   Rehabilitate  Diesel  Fueling  System, 
in  the  amount  of  $245,900  to  Atlas  Hydraulic. 

Votes:     Ayes  -  McCrea,   Hsieh,   Flynn,   Sanger,  Lenvin 


On  motion  of  Lenvin,    seconded  by  Sanger, 
the  following  resolution  was  adopted: 

83-0130       F       Requesting  the  Board  of  Supervisors  to  amend  sections 
10.156  and  10.166  of  the  San  Francisco  Administrative 
Code  to  reflect  the  increase  in  the  respective 
Revolving  Fund  cash  due  to  the  additional  funds 
approved  in  the  1982-83  Budget,   and  also  requesting 
the  concurrence  of  the  Controller  in  amendment  of 
Revolving  Fund  rules  and  regulations. 

Votes :     Ayes  -  McCrea ,   Hsieh ,   Flynn,   Sanger ,  Lenvin 

On  motion  of  Flynn,   seconded  by  Lenvin, 
the  following  resolution  was  adopted: 

83-0131       A       Rescinding  Public  Utilities  Commission  Resolution  No. 

83-0083  approving  the  transit  advertising  agreement 
with  Trans  Ad;   and  requesting  the  Board  of  Supervisors 
to  table  the  proposed  ordinance  approving  the  award 
of  contract  to  Trans  Ad;   and  appointing  two  Commissioners 
and  the  General  Manager  of  Public  Utilities  to  negotiate 
a  new  agreement . 

Votes:     Ayes  -  McCrea,   Flynn,   Sanger,  Lenvin 
Commissioner  Flynn  was  excused  at  3:32  P.M. 


On  motion  of  Sanger,   seconded  by  Hsieh, 
the  following  resolution  was  adopted: 

83-0132       A       Authorizing  the  execution  of  a  15-year  lease  of 
Water  Department  land  located  in  Sunol,  Alameda 
County,   to  Ivaldi  Bros.,   Lessee,   for  the  purpose 
of  non-exclusive  roadway  use,   commencing  January 
1,   1983,   at  a  rental/royalty  of  10<:  per  ton  of 
2,000  pounds  of  any  quarry  products  hauled  over 
subject  roadway  with  a  minimum  rental/royalty 
of  $5,000  per  year. 

Votes :     Ayes  -  McCrea ,   Hsieh ,   Sanger ,  Lenvin 


On  motion  of  Lenvin,   seconded  by  Hsieh, 
the  following  resolution  was  adopted : 

8  3-013  3       A      Authorizing  the  circulation  of  a  Request  for 

Proposals  to  provide  paratransit  broker  services 
from  July  1,   1983  to  June  30,   1986,   and  a 
Request  for  Participation  to  provide  paratransit 
taxi  service  from  July  1,   1983  to  June  30,  1986. 

Votes :     Ayes  -  McCrea ,   Hsieh ,   Sanger ,  Lenvin 


83-059 


On  motion  of  Lenvin ,    seconded  by  Hsieh , 
the  following  resolution  was  adopted: 

83-0134  M       Authorizing  the  Municipal  Railway  to  relocate  the 

eastern  terminal  of  Line  44-0 ' Shaughnessy  motor  coach 
line  from  the  existing  terminal  at  Jennings  Street 
and  Cargo  Way  to  a  new  terminal  at  the  entrance 
of  the  U.S.   Postal  Service  Facility  located  at 
Evans  Avenue  near  Mendell  Street. 

Votes:     Ayes  -  McCrea,   Hsieh,   Sanger,  Lenvin 

Commissioner  Flynn  returned  at  3:35  P.M. 

On  motion  of  Sanger,   seconded  by  Lenvin, 
the  following  resolution  was  adopted: 

83-0135  E       Approving  the  plans  and  specifications  as  prepared  and 

recommended  by  staff  and  authorizing  Bid  Call  under 
Municipal  Railway  Contract  No.  MR-840,  Cable  Car 
Line  -  Self  Service  Fare  Collection  Machines, 
estimated  to  cost  $750,000;   subject  to  availability 
of  funds  and  approval  by  the  S.F.  Art  Commission. 

Votes:     Ayes  -  McCrea,   Hsieh,   Flynn,     Sanger,  Lenvin 


On     motion  of  Sanger,   seconded  by  Hsieh, 
the  following  resolution  was  adopted: 

83-0136  F       Authorizing  the  Assistant  General  Manager  of  Finance, 

Public  Utilities  Commission,   to  expend  $845,162  of 
State  Transit  Assistance  funds  for  the  purchase  of 
prepaid  fare  collection  equipment  for  the  cable  car 
system . 

Votes :     Ayes  -  McCrea ,   Hsieh ,  Flynn ,   Sanger ,  Lenvin 


On  motion  of  Sanger,    seconded  by  Flynn, 
the  following  resolution  was  adopted : 

8  3-0137  E       Authorizing  the  General  Manager  of  Public  Utilities 

to  execute  a  modification  to  the  current  Agreement 
with  Foster  Engineering ,   Inc . ,   in  an  amount  not  to 
exceed  $200,000  to  continue  to  provide  supplementary 
engineering  "as  needed"   services  to  facilitate  the 
timely  solution  of  certain  types  of  design, 
engineering,   scheduling  and  cost  control  problems. 

Votes :     Ayes  -  McCrea ,   Hsieh ,  Flynn ,  Sanger ,  Lenvin 


On  motion  of  Hsieh,   seconded  by  Lenvin, 
the  following  resolution  was  adopted: 

83-0138  E       Authorizing  the  Chief  Engineer  and  Deputy  General 

Manager ,  Public  Utilities  Commission ,   to  execute 
Amendment  No.   2  to  the  Agreement  with  Tudor 
Engineering  Company  for  Professional  Services  for 
the  Market  Street  Guideway  Pro j ect ,   not  to  exceed 
$564,700. 

Votes :     Ayes  -  McCrea ,   Hsieh ,  Flynn ,   Sanger ,  Lenvin 


83-060 


On  motion  of  Lenvin,   seconded  by  Sanger, 
the  following  resolution  was  adopted: 

83-0139         F       Directing  the  Finance  Bureau  to  reserve  $33,077,000 
for  environmental  review,   design  studies,  pre- 
paration of  plans  and  specifications,  and 
construction  of  a  third  generating  unit  at 
Kirkwood  Powerhouse . 

Votes :     Ayes  -  McCrea ,   Hsieh ,   Flynn ,   Sanger ,  Lenvin 

On  motion  of  Lenvin,   seconded  by  Sanger, 
the  following  resolution  was  adopted: 

83-0140         F       Requesting  the  Mayor  to  recommend  to  the  Board 
of  Supervisors  a  Water  Department  supplemental 
appropriation  in  the  amount  of  $150,000  for  a 
fixed  asset  system  to  be  funded  from  Water 
Department's  Unreserved  Fund  Balance, 

Votes:     Ayes  -  McCrea,   Hsieh,   Flynn,   Sanger,  Lenvin 


On  motion  of  Hsieh,   seconded  by  Sanger, 
the  following  resolution  was  adopted: 

83-0141         F       Requesting  the  Mayor  to  recommend  to  the  Board  of 
Supervisors  a  Public  Utilities  Commission 
supplemental  appropriation  in  the  amount  of 
$180,000  for  a  fixed  asset  appraisal  to  be  funded 
from  PUC * s  prior  year  work-order  balance. 

Votes:     Ayes  -  McCrea,   Hsieh,  Flynn,  Sanger,  Lenvin 


Copies  of  the  above  resolutions  are  on  file  in  the 
office  of  the  Secretary  of  the  Public  Utilities 
Commission . 

************* 


REPORT  OF  THE   GENERAL  MANAGER 

Mr.   Rudolf  Nothenberg,  General  Manager  of  Public  Utilities,  announced 
that  a  Light  Rail  Vehicle  Task  Force  had  been  formed  consisting  of 
representatives  from  the  manufacturer,   the  Urban  Transportation 
Development  Corporation   (U.T.D.C.)   and  Municipal  Railway  staff 
members ,   to  address  problems  the  Municipal  Railway  is  experiencing 
with  the  cars ,   such  as ,   brakes  and  doors . 

************* 

Resolution  No.   83-0131 — Rescinding  Resolution  No.   83-0083  approving 
the  Transit  Advertising  Agreement  with  Trans  Ad  and  authorizing 
the  President  of  the  Public  Utilities  Commission  to  appoint  two 
members  of  the  Commission  to  negotiate  a  new  agreement  for 
recommendation  to  the  Commission . 


83-061 


Mr.  Nothenberg  requested  that  this  item  be  taken  out  of  order.  He 
reported  that  the  Board  of  Supervisors  had  not  approved  the 
agreement  the  Commission  negotiated  with  Trans  Ad.     He  said  that 
the  Board  of  Supervisors  has  requested  that  the  Commission  reopen 
negotiations  on  the  Transit  Advertising  Agreement.     Mr.  Nothenberg 
recommended  the  appointment  of  two  members  of  the  Commission  to 
negotiate  an  agreement  with  potential  contractors  for  recommendation 
to  the  full  Commission.     The  proposal  previously  approved  by  the 
Commission  will  represent  the  base  for  further  negotiations. 

On  motion  of  Commissioner  Flynn,   seconded  by  Commissioner  Lenvin, 
Resolution  No.   83-0131  was  adopted. 

President  McCrea  appointed  Commissioner  Flynn  and  Commissioner 
Sanger  to  serve  as  a  special  committee  to  negotiate  the  Transit 
Advertising  Agreement  and  submit  a  recommendation  to  the  Commission. 

************* 
CONTINUATION  OF  GENERAL  MANAGER'S  REPORT 

Mr.  Nothenberg  reported  that  Mr.  Douglas  Wright,  Assistant  General 
Manager,  Bureau  of  Administration,  will  assume  responsibility 
for  coordinating  all  planning  and  development,   including  serving 
as  his  designee  on  the  Transportation  Policy  Group  and  the  San 
Francisco  City  Planning  Commission.     Mr.  Nothenberg  expressed  his 
appreciation  to  Mr.   Eugene  Kelleher,   General  Manager  and  Chief 
Engineer,   San  Francisco  Water  Department,   for  his  outstanding 
service  on  the  City  Planning  Commission. 

President  McCrea  commended  Mr.  Kelleher  for  his  representation  on 
the  City  Planning  Commission . 

************* 

INTRODUCTION  OF  NEW  BUSINESS 

Commissioner  Flynn  announced  that  last  week  the  Commission  signed 
a  contract  with  Lawson  National  Distributing  Co. ,   a  minority  firm, 
for  $  13  million  to  purchase  diesel  buses  for  the  Municipal  Railway . 

************* 

Item  No.   8 — Presentation  honoring  immediate  past  president  of 
the  Public  Utilities  Commission ,   H .  Welton  Flynn . 

President  McCrea  said  that  the  San  Francisco  Black  Leadership 
Forum  asked  to  make  a  presentation  to  Commissioner  Flynn  in 
commemoration  of  his  past  service  as  President  of  the  Commission . 

Mr .  Terry  Francois  and  Ms .  Dorothy  Lathan ,  Vice  President  of 
the  San  Francisco  Black  Leadership  Forum  commended  Commissioner 
Flynn  for  his  dedicated  service  on  the  Public  Utilities  Commission 
and  presented  him  with  a  plaque .     Mr .  Jonnie  Gilbert ,  President , 
Transport  Workers  Union ,  Local  2 50A ,   congratulated  Commissioner 
Flynn  for  an  outstanding  job  on  the  Commission . 

************* 

PUBLIC  HEARING--Resolution  Nos .    83-0112,    83-0113  and  83-0114.  A 
transcript  of  the  public  hearing  is  made  a  part  of  these  minutes. 


83-062 


Resolution  No.   83-0112--Authorizing  grant  applications  for  Federal 
and  State  funds  for  site  acquisition  and  design  of  site  improve- 
ments for  a  Municipal  Railway  bus  storage,   maintenance  and 
operating  division . 

Mr.  Norman  Rolfe,   representing  San  Francisco  Tomorrow,  supported 
the  applications  and  urged  their  approval. 

Resolution  No.   83-0113 — Authorizing  grant  applications  for  Federal 
and  State  funds  for  trolley  coach  overhead  and  power  distribution 
facilities . 

Commissioner  Flynn  questioned  the  procedure  of  the  Commission 
authorizing  staff  to  apply  for,   accept  and  expend  at  the  same 
time.     He  asked  if  staff  could  come  back  at  a  later  time  for 
authority  to  expend  grant  funds.     Mr.  Nothenberg  replied  that  it 
was  staff's  intention  to  return  to  the  Commission  for  bid  call 
authority  or  other  approvals  before  expending  the  funds. 

Mr.   Rolfe  said  that  San  Francisco  Tomorrow  has  urged  retention  of 
trolley  buses  on  Market  Street,   and  therefore,   is  glad  to 
see  this  application  going  through. 

Resolution  No.   83-0114 — Authorizing  amendments  to  UMTA  grant 
agreement  CA-03-0222,  Cable  Car  Rehabilitation  Program;  and 
amendments  to  UMTA  grant  agreement  CA-05-0096,  Diesel  Coach 
Rehabilitation . 

Commissioner  Lenvin  questioned  the  use  of  contingency  funds  for 
cable  car  vehicle  improvements  when  it  might  be  needed  later  for 
the  rehabilitation  project.     Ms.   Louise  Stoll,  Director  of 
Capital  Resource  Development,   replied  that  the  total  cost  of 
the  vehicle  improvement  program  is  $2  million.     A  State  grant 
application  for  $1.1  million  is  pending ,  with  approval  expected  in 
July,   1983.     The  proposal  is  to  use  $400,000  from  the  contingency 
fund  to  get  work  started  promptly  on  replacement  of  the  wheels. 
Commissioner  McCrea  opposed  use  of  contingency  funds  for  vehicle 
improvements  without  Commission  approval  for  the  specific  use. 
Commissioner  Sanger  expressed  concern  about  vehicle  modifications 
without  Commission  approval, 

Mr.  Nothenberg  said  that  his  primary  concern  is  that  the  cars  look 
decent  when  the  system  reopens.     Ms.   Stoll  added,   that  modification 
of  the  wheels  is  a  safety  factor  which  is  required  by  the 
shape  of  the  new  rail . 

Mr.   Harold  Geissenheimer ,   General  Manager,  Municipal  Railway,  said 
that  there  is  no  plan  to  redesign  the  cable  car.     The  only  item 
that  has  the  approval  of  our  consultants  is  replacement  of  the 
wheels . 

President  McCrea  directed  that  before  expending  any  money,  that 
(1)    the  Commission  be  given  adequate  advance  notice  of  all 
proposals  to  change  the  design  of  the  cable  cars,    (2)    that  the 
Commission  conduct  a  full  discussion  of  the  funding  for  the  cable 
car  project  including  the  use  of  contingency  funds;   and   (3)  that 
all  proposals  be  reviewed  by  the  Mayor  *  s  Fiscal  Advisory 
Committee . 

The  Secretary ,  Romaine  Boldridge ,   read  a  letter  from  San  Francisco 
Beautiful  commending  everyone  involved  in  setting  up  the  cable  car 
rehabilitation  project  and  urging  the  Commission  to  obtain  funds 
to  put  the  cable  cars  in  first  class  condition . 

************* 


83-063 


Items  No.    11(f),   11(g),    11(h),   and  11(1) — Regarding  proposals  for 
new  street  lighting . 

Commissioner  Sanger  requested  that  the  Commission  receive  copies 
of  street  lighting  plans  when  proposals  are  submitted  for  approval. 
He  said  that  he  wanted  to  see  what  is  to  be  taken  out,  what  is  to 
be  put  in,  and  what  will  remain  when  the  work  is  completed.  He 
also  requested  the  criteria  and  policies  used  by  the  department 
in  reviewing  street  lighting  proposals. 

President  McCrea  requested  the  yearly  plan  for  street  lighting, 
including  aesthetic  content  and  location  of  work. 

Commissioner  Hsieh  requested  photographs  of  adjacent  areas. 

Commissioner  Sanger  said  that  he  would  like  to  see  new  street 
lighting  coordinated  with  trolley  overhead  projects. 

These  items  were  continued  to  the  next  meeting  for  the  requested 
information. 


Item  No.   13 — Regarding  a  Lease  of  Water  Department  Land  to 
Treasure    Island  Motel  and  Trailer  Court. 

Commissioner  Lenvin  questioned  the  language  in  the  termination  clause 
and  use  of  the  Consumer  Price  Index    (CPI)    as  a  measure  of  in- 
crease in  value.     She  asked  that  these  sections  be  rewritten. 

Commissioner  Sanger  questioned  leasing  land  for  residential  use 
which  may  cause  the  City  to  pay  relocation  costs  if  the  land 
is  needed  for  a  future  transit  use.     Mr.  Wright  replied  that 
plans  for  future  transit  use  would  develop  over  a  sufficient 
period  of  time  to  allow  the  City  to  take  appropriate  action . 

This  matter  was  continued  to  the  next  meeting. 


Resolution  No .   8  3-0138--Authorizing  a  modification  to  the 
professional  services  agreement  with  Foster  Engineering ,   Inc . 

Commissioner  Hsieh  questioned  continuing  to  extend  this  contract 
with  the  same  firm  without  a  competitive  process .     He  suggested 
extending  the  contract  for  one  more  year,  which  would  make  a 
total  of  three  years  with  the  same  firm,   and  then  inviting 
other  firms  to  participate . 


************* 


A************ 


************* 


THEREUPON  THE  MEETING  WAS  ADJOURNED: 


4 : 15  P.M. 


ROMAINE  A.  BOLDRIDGE 


Secretary 
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P     K    O    C     K    E    D     I     N    C;  S 


MR.   McCREA:    Item  (9)  on  the  calendar   is  a  public  hearing. 
Is  the  stenographer  ready? 

Item   (9) (a)    authorizing  the  Assistant  General  Manager  to 
apply  for,   accept,   and  expend  $6,400,000  of  transit  capital 
assistance  from  the  Urban  Mass  Transportation  Administration 
(UMTA)    and  $1,600,000  of  State  Transit  Assistance  or  other 
regional  assistance  from  the  Metropolitan  Transportation 
Commission    (MTC)    for  site  acquisition  and  design  of  site 
improvements  for  a  Municipal  Railway  bus  storage,  maintenance, 
and  operating  division . 

Who  is  going  to  present  this  item? 

MS.   STOLL:       Thank  you,   Commissioner.     This  is  a  public 
hearing,  which  is  a  requirement  when  we  seek  federal  funds. 

I  am  Louise  Stoll,   Director  of  Capital  and  Resource 
Development  Public  Utilities  Commission. 

This  Public  Hearing  must  be  accompanied  by,   by  federal 
law,   any  application  for  federal   funds,   the  request,   as  you 
have  read,    is  to  allow  for  $6,400,000  for  federal  funds,  and 
the  local  matching  funds  that  would  come  from  the  State  Transit 
Assistance,   and  the  Metropolitan  Transportation  Commission  to 
acquire  a  site  for  a  new  storage ,  maintenance  and  operating 
division,   and  to  undertake  the  engineering  work  that  might  be 
required  to  make  that  site  suitable  for  Municipal  Railway  use. 

We  are  obviously  in  the  preliminary  stages.     There  was  a 
ten-year  fleet  rehabilitation  plan  that  this  commission  adopted 
about  a  year  ago,   and  as  a  consequence  of  that,   a  facility 
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master-   plan    study   was    undeirtaken    to    cieteirniine    facility  needs 
to   acconmodate   various    fleet    scenarios    used    in    the    future  and 
as  a  result  of  that  is  a  recommendation  that  no  matter  wha  i;  we 

do,   we  would  need  to  seek  an  additional  site,  and  that  is  what 

this  is  for. 

MR,  McCREA:     It  is  my  understanding  that  staff  will  be 
coining  back  within  a  month  to  discuss  some  sites,  specific 
alternatives.     But  this  is  a  funding  application  that  is 
sufficient  to  cover  proposals;   is  that  correct? 

MS.   STOLL:       That  is  correct.     You  do  not  need  to  be 
site  specific  when  you  make  the  application. 

MR.  McCREA:     This  is  a  public  hearing.     Is  there  anybody 
who  wishes  to  testify  at  this  time? 

MR.   ROLF:     I  guess  I  have  to  testify  three  times. 
Mr.  President  and  members  of  the  commission,    I  am  Norman 
Rolf.     We  do  support  the  application,   although  under  its 
approval  we  hope  to  see  expansion  and  so  it  appears  that  you 
will  need  a  new  operating  division.     And  I  wish  you  lots  of 
luck  in  finding  a  site  that  will  not  generate  too  much  communi- 
ty opposition. 

MR.  McCREA:     Thank  you.     Is  there  any  other  public 
testimony?     Do  I  hear  a  motion  to  approve  the  request? 
MS.   LENVIN:     I  move  adoption. 
MR.    SANGER:      And   I  second. 
MR.   McCREA:      All  in  favor? 
Those  opposed? 
The  ayes  have  it. 
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MR.     Mf-CRFA:         i  i:  ^nn     ( Ij  )     a  u  (_  1  lo  ir  i  z  i  ng    the    Assistant    Gene- ,    :  i 

Manager,    Finance,    to  apply   for,    accept,    and  expend  $15,800,000 
of  transit  capital  assistance   from  UMTA  and  MTC   for  the 
construction  of  trolley  coach  overhead  and  power  distribution 
facilities  along  Market  Street  between  Steuart  and  Duboce; 
and  to  apply  for,   accept,   and  expend  $4,000,000  of  transit 
capital  assistance  for  the  reconstruction  of  trolley  overhead 
at  locations  other  than  Market  Street. 

MR.  FLYNN:     Let  me  ask  a  question  —  and  I  am  not  in 
concrete  on  this  --  and  sometimes  I  am  troubled  by  the  accep- 
tance aspect,  and  I  think  I  would  like  to  see  it  not  be  a 
problem  for  the  acceptance  to  go  and  then  the  expending  to 
come  back  to  the  commission.      If  you  have  some  serious  problems 
Miss  Stoll  —  there  are  no  serious  problems,   the  Board  of 
Supervisors  deleted  the  clause  about  the  additional  responsi- 
bility of  staff's  time  to  come  back  and  in  a  month  or  six  or 
eight  months,   and  we  obviously  prefer  to  keep  the  expenditure 
clause  intact. 

MR.   SANGER:     As  I  understand  it,   this  is  somewhat  meaning- 
less,  since  we  always  end  up  having  to  approve  the  contract 
and  the  bid  calls  for  all  the  expenditures. 

MR.   FLYNN:      It  does  not  always  happen. 

MR.   SANGER:     Is  there  anything  that  does  not  require  a 
bid  call,   authorization  or  contract? 
MS.   STOLL:     Not  that  I  know  of. 
MR.  SANGER:     I  thought  it  was  a  — 

MS.  STOLL:     When  the  Board  of  Supervisors  deletes  the 
expenditure  authorization,  we  must  go  back  — 
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MR.    SANGER:       Then   we    Iiave    to    go    to    the    federal  government 
again? 

MS.    STOLL:      We  can  go  back  to  the  board. 

MS.   NOTHENBERG:      If  I  may   interject,    I  don't  know  what 
the  legal  differences  will  be,  whether  or  not  this  word  stays 
in  —  it  is  not  my  intention  to  go  out  on  a  bid  call  or 
contract  without  the  approval  of  the  commission,  whatever  you 
put  in  this  resolution. 

MS.   SANGER:      I  hope  not. 

MR.  McCREA:     Unless  you  want  to  be  the  former  general 
manager . 

MR.  NOTHENBERG:     It  will  be  the  same  for  him  or  her 
the  predilections  will  be  the  same  and  it  is  certainly  our 
intent  to  come  back. 

MR.   SANGER:     Aren't  we  required  to  approve  all  bid  calls 
under  the  charter? 

MS.   STOLL:     Yes.     What  this  is,    is  a  grant  application 
for  federal  funds.     Note  that  it  is  unspecified  as  to  whether 
that  would  be  Section  3,   Section  9,   Section  9 (a)   or  whatever, 
because  we  are  in  the  state  of  flux  with  federal  funding 
sources . 

You  have  already  approved  an  application  for  state  funds 
for  a  portion  of  this  Market  Street  overhead  reconstruction i , 
approximately  $9i$-million .     We  are  applying  for  federal  funds 
for  that  same  portion ,   plus  the  following  years '   portion , 
because  there  is  some  question  as  to  whether  the  state  funds 
will  be  forthcoming,   and  we  want  to  be  sure  we  have  the 
application  on  the  shelf,   but  should  the  state  funds  be 
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loi  t  licomincj,    we    hope    the    federal    goveirnment   will    help    in  the 
following  years . 

The  $4-inillion   for  the  overhead  reconstruction  is,  again, 
part  of  the  trolley  overhead  rehabilitation  project,    for  which 
$5-inillion  of  federal  funds  have  been  received,   and  this 
rehabilitates  lines  30  to  40  years  over  the  next  few  years. 

MR.  McCREA:     Would  you  like  me  to  enter  a  comment  in  the 
record  that  you  support  this,   Mr.  Rolf? 

MR,   ROLF:     Yes,   and  add  the  additional  comment  that  it 
gratifies  us  to  see  the  application  going  through.     As  you 
know,  years  ago,  when  it  was  official  policy  to  banish  buses, 
we  fought  that  and  urged  the  retention  and,   therefore,  are 
glad  to  see  the  application  going  through. 

MR.  McCREA:     Are  there  any  other  comments?     May  I  close 
the  public  hearing?     May  I  have  a  motion? 

MR.   HSIEH:     So  moved. 

MS.   LENVIN:  Second. 

MR.  McCREA:     All  in  favor? 

Those  opposed? 

The  ayes  have  it. 

The  next  item  is  Item   (c)   authorizing  the  Assistant 
General  Manager,   Public  Utilities  Commission,   to  executed 
amendments  to  UMTA  grant  agreement  CA-03-0222,   the  Cable  Car 
Rehabilitation  Program,   to  include  various  structural  and 
safety  improvements  to  the  cable  car  vehicles;   and  amendments 
to  grant  agreement  UMTA  CA-05-0096,   the  Diesel  Coach  Rehabili- 
tation,  to  include  the  purchase  and  installation  of  surveil- 
lance cameras  for  approximately  65  diesel  coaches  —  no 
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ac3c3itional     funds    will    be    requireca    since    the    existing  grant 

budget   is   sufficient   to   include   these  costs. 

MS.    STOLL:      It   basically   sums   it  up   in  a  nutshell. 
MR.   McCREA:      What  more  can  you  say? 
MS.   LENVIN:     I  have  a  question, 

MS.   STOLL:     We  have  two  large  grants;   a  $58-million  one 
for  cable  cars  and  a  $3 . 6-million  also  federal,   for  the  first 
phase  of  bus  rehabilitation. 

There  is  contingency  money  in  each  one  of  those,  and  this 
constitutes  the  extent  of  the  scope  that  the  money  would  be 
able  to  be  used  for.     And  we  must  go  back  to  the  federal 
government,  when  you  add  something  to  the  project. 

MS.   LENVIN:     How  is  this  extra  money?     Don't  we  need 
a  contingency  fund  for  cost  overruns? 

MS.   STOLL:     Yes.     And  the  question  is,   the  cable  car 
vehicle  rehabilitation  project  is  approximately  a  $2-inillion . 
The  funds  are  being  sought  for  it  from  a  variety  of  places. 
There  is  currently  a  $1.2-million  state  grant  pending,   and  we 
feel  confident  those  funds  will  be  available  in  July.  That 
will  not  cover  the  whole         the  $2-million  project  we  have 
explored  with  the  project  manager  of  the  cable  car  project 
the  possibility  of  using  contingency  funds,   at  least  in  some 
small  amount,   to  get  the  work  started  promptly  and  up  to 
about  $400,000  for  the  ordering  and  replacement  of  the  wheels 
on  the  cable  car  vehicles  is  what  we  intend  to  take  out  of  the 
contingency,   and  no  more,   until  later  on  in  the  project. 

MR.  McCREA:     Well,   I  would  like  to  make  a  comment  on  that. 
Miss  Stoll. 
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I    personally    am   not    going    to    voto    for    this,     it    it  irr,plieK 
that  you  can  spend   contingency  money  out  of   that  $58-million 
for  this,   without  coming  specifically  to  the  coiranission  and 
asking  for  a  release  of  that  money  for  those  projects. 

I  have  heard  the  project  manager  of  the  cable  car  commis- 
sion at  meetings  with  various  fiscal  advisory  committees  state 
publicly  and  vehemently  he  does  not  believe  the  money  ought  to 
be  spent  for  that  and  we  will  certainly  have  the  meeting  here 
in  public  before  this  can  be  implied  as  allowing  you  to  start 
spending  money. 

That  is  my  personal  view, 

MR.   SANGER:      I  will  go  farther  than  that. 

The  first  year  I  was  on  the  commission,  we  had  a  report 
and  long  discussion  about  modifications  of  the  vehicles  and 
it  was  not  my  understanding  until  two  weeks  ago  that  we  had 
anything  in  the  cable  car  rehabilitation  contract  that  had  to 
do  with  vehicle  modification.     Is  that  correct  at  the  moment? 

MS.   STOLL:     Yes.     And  that  is  why  this  would  be  required. 

MR.   SANGER:     Well,   apart  from  the  money,   that  decision 
has  to  be  made,   and  I  agree  with  Gregg.     I  am  very  concerned 
about  slipping  in  some  vehicle  modification  withonc  the 
commission's  approval  as  a  part  of  the  cable  car  rehabilitation 
contract.     And  this  is  not  your  problem.     This  is  a  contract, 
management  problem. 

But  I  want  to  say  this  so  Mr.  Nothenberg  can  hear  it. 

I  consider  modifications  to  the  vehicles  to  be  a  very 
extensive  matter  and  no  proposals  have  been  brought  to  us,  and 
I  don't  want  it  to  be  two  weeks  before  we  have  to  act  when  we 
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first:    hear-   at>out    changes    that    are   desired    with    irespect    to  the 
vehicles . 

We  have  had  a   lengthy  consultants'  reports  made   for  the 
last  ten  years  on  vehicle  modification. 

MR.  NOTHENBERG:     Let  me  say  something  about  that,   and  the 
fact  is,   at  least  as  I  understand  it.   Commissioner,   that  the 
—  there  is  no  money  at  this  point  for  even  the  most  cosmetic 
fix-up  of  the  cars. 

We  have  the  likelihood  of  opening  a  totally  rehabilitated 
system,  without  having  to  spend  any  money,   so  they  look  as  if 
they  are  in  as  good  a  shape  as  the  system.     We  need  to  begin 
simply  the  physical  fixing  up  of  those  cars,   so  they  look  as 
if  they  have  been  well  cared  for  during  this  period  of  time  and 
also  some  modification  —  I  don't  know  the  extent  of  them  — 
that  may  or  may  not  be  done  to  the  cars  themselves. 

My  primary  concern  is  they  look  decent  and  are  reliable 
once  we  open  the  system. 

I  would  suggest  perhaps  the  way  to  deal  with  this   is  to 
pass  the  resolution  with  the  provison  that  before  any  modifica- 
tion of  the  cars  be  undertaken,   that  we  come  back  to  the 
commission  and  I  would  propose  to  do  that  in  any  event. 

MR.  McCREA:     Here  is  one  where  I  think  "expend"  ought  to 
be  taken  out,   even  though  it  is  not  in  there. 

MR.   SANGER:     I  am  not  worried  about  this  item.     But  it 
triggers  something. 

I  believe  we  do  have  an  application  for  vehicle  restora- 
tion .     Do  we  not? 

MS.  STOLL:     Yes,   for  the  state  funds  of  1.2  million,  the 
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moTiGY   doesn't    come    until    July.       The    project   which    has  been 
quite  well   delineated  there   is  a   project   budget   and  phase 

requirement  for  getting  it  done,    and  it  must  get  started 
before  July. 

Now,   the  wheels,  which  is  what  we  propose  taking  out, 
and  only  that,  pending  the  project  being  done,   to  see  if  there 
is  any  left  over  or  absolutely  essential  safety  factors  for 
the  system,   and  wheels  are  required  by  the  new  shape  of  the 
rails.     You  can't  put  the  cable  cars  back  without  it. 

MR.   SANGER:     First  it  was  about  the  brakes,   two  weeks 
ago,   and  now  it  is  about  wheels  that  have  to  be  changed.  This 
is  new  information  to  this  commission  —  wholly  new. 

The  staff  may  know  a  hell  of  a  lot  that  is  going  on, 
but  none  of  this  has  been  brought  to  our  attention.     This  is 
not  your  problem.  Miss  Stoll.     But  I  am  concerned  that  we  know 
exactly  what  modifications  are  proposed  to  be  made,   and  I 
have  heard  enough  to  know  there  are  several  terms  discussed, 
and  apparently  one  was  chosen  with  regard  to  the  brake.  But 
we  have  not  been  informed  as  to  the  basis  of  choosing  or  the 
decision  or  alternatives  considered  — 

MS.  LENVIN:     I  raised  this  two  weeks  ago  and  thought  I 
was  crazy  — 

MR.  SANGER:     I  thought  you  were  right. 

MS.   LENVIN:     But  I  am  concerned  about  whether  or  not  v;e 
are  getting  ourselves  into  a  total  redesign  and  whether  that 
was  what  was  intended  or  whether  or  not  that  decision  shouldn't 
be  made  in  public  after  a  full-blown  discussion. 

MR.  GUISENHEIMER:     Mr.   President,   and  members  of  the 
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commission,    thejre    is    no   plan    to    redesign    the    c^hle      ar  . 

I   think   the  project  manager   can  define   the  exact  items 
under  consideration. 

The  only  one  committed  to,   and  which  has  the  endorsement 
of  all  of  the  consultants  involved  is  the  replacement  of  the 
wheels  to  have  the  new  configuration  fit  the  street-car  type 
track.     There  is  no  plan  to  install  a  brake  that  has  not  been 
approved  by  the  operating  people,   by  our  cable  car  gripman 
advisor  or  by  anyone  else.     There  is  no  plan  to  do  that. 

MR.   SANGER:     You  mean  to  modify  the  slot  brake? 

MR.  GUISENHEIMER:     To  change  it. 

MR.   SANGER:     Well,   we  have  heard  it  was  proposed  to  be 
modified         there  is  no  commitment  to  do  that  --  people  al- 
locking at  various  alternatives  that  have  not  been  satisfactory 
I  truthfully  don't  think  the  complete  proposal  is  understood, 
as  to  whether  the  size  of  the  slot  varies  and  the  purpose  of 
that,   and  whether  that  was  something  that  occurred  by  histor- 
ical wear  of  the  structure  or  whether  it  was  designed  that  way 
That  is  not  locked  into  place. 

MR.  McCREA:     Well,  maybe  to  shorten  this  public  hearing. 
Miss  Stoll,   I  don't  think  this  is  the  proper  time  to  debate 
the  design  of  the  cable  car  under  this.     But  I  wil]   leave  it 
with  Mr.  Guisenheimer  and  Mr.   Nothenberg  that  before  expending 
any  money  under  this  proposed  resolution,   that  the  commission 
be  given  adequate  advanced  notice  of  all  —  of  all  things  to 
change  the  design  of  the  cable  cars,   and  also  a  full-blown 
discussion  of  the  funding  for  the  cable  car  project,   the  uses 
for  the  contingency,   and  Mr.   Baldwin,  here,   if  we  discuss 
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spending  any  of  thaii  558-million,  and  the  mayor's  fiscal 
advisory  cominittee   to   review   it  prior   to   having   it  here  . 

MR.    SANGER:      And   I  would   like  to  know  what  is  meant 
to  replace  the  wheels? 

MS.   STOLL:     Let  me  then  refresh  your  memories  or  activate 
your  files  to  the  guyway  brake  application  for  the  cable  car 
vehicles  which  you  did  approve  —  this  was  probably  a  couple 
of  months  ago,  where  a  complete  discussion  of  a  proposed 
vehicle  rehabilitation  is  described,  but  not  broken  down  by 
funding  sources . 

The  second  part  of  that  is  a  request  — 

MR.  McCREA:     There  is  nothing  more  to  say.     We  sat  there 
and  committed  to  them  —  they  would  review  the  expenditures  of 
any  funds  out  of  that  contingency  —  I  sat  in  that  meeting  and 
so  did  you. 

MR.   FLYNN:      And  so  did  I. 

MR.  McCREA:     And  I  want  their  approval  —  that  that  money 
is  really  unencumbered  before  it  comes  here. 

MS.   STOLL:     May  I  ask  for  a  clarification  on  this? 

If  other  sources  of  funds  are  available,   are  you  prepared 
to  move  on  the  long  lead  items  such  as  wheels  that  need  to  have 
12  months? 

MR.  McCREA:  Sure. 

MS .   STOLL :     You  are  concerned  about  the  use  of  the 
contingency  funds,   not  the  project. 
MR.  McCREA:      I  think  both. 

MR.   SANGER:     You  have  two  different  people.     We  are  all 
concerned  about  the  use  of  the  funds,   I  think,   and  several  are 
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concejrned    about   what    in    the    hell    the    piroject  is. 

And  we  don't   always   find   out   about  projects  most  easily, 
but   find  out  about  them  through  the  application. 
MS.    STOLL:      But  you  could. 

MR.  SANGER:     There  are  no  drawings.     It  may  not  involve 
anything . 

MR.  McCREA:      If  you  want  to  release  the  funds,   then  you 
can  find  another  source  and  we  can  put  it  on  the  calendar  and 
we  can  discuss  that  specifically. 

MS.   STOLL:  Fine. 

The  second  scope  change  in  a  grant  that  we  are  requesting 
concurrence  with  is  an  amendment  to  the  federal  grant  which  we 
presently  have  for  the  rehabilitation  of  diesel  buses,  3.6 
million . 

The  change  in  scope  would  be  to  add  another  piece  of 
equipment  to  each  of  the  65  vehicles  covered,  and  that  is 
surveillance  cameras  for  security  purposes. 

Again,   the  money  comes  from  the  existing  grant,  but  in 
order  to  get  it  in  the  list  of  things  we  can  spend  the  money 
on,  we  must  go  back  to  the  federal  government  with  your 
approval. 

MR.  McCREA:     Where  is  the  money  to  maintain  those  cameras? 

MS.  STOLL:     It  is  not  in  the  federal  grant  -- 

MR.  McCREA:     Well,    I  personally  have  a  lot  of  problems 
with  this  program,  because  I  am  not  convinced  it  has  been 
demonstrated,   number  one,  what  the  real  cost  of  it  is;  and 
number  two,  what  the  real  benefit  is. 

MR.   SANGER:     I  want  to  comment.     I  am  not  convinced.  But 
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lems  on 


we   will    have    to    try    it,    because   we    have    enough  probl< 
buses,    and   if  we  don't  experiment  with  a   few  and   this   is  only 
$65,000,    to  find  out  if  it   is  worth  having,   we  will   never  know 
MR.  McCREA:      On  that  basis,    I  guess   I  go  along  with  it. 
MS.  LENVIN:     Provided  it  does  not  cost  another  $65,000 
to  maintain. 


MR.  SANGER 


If  they  don't  work,  you  can  stop  using  them. 


MS.   LENVIN:     And  not  tell  anybody. 

MR.  McCREA:     Does  the  public  have  any  comment? 

MRS.   BOLDRIDGE:     I  received  a  hand-delivered  letter, 
copies  of  which  have  been  furnished  to  the  commission.      It  was 
asked  that  I  read  this  into  the  record. 

It  is  dated  March  21,   1983,   Public  Utility  Commission, 
City  Hall,   San  Francisco,   California,   Dear  Commissioners: 
It  is  wonderful  to  see  the  cable  car  track  and  rehabilitation 
progressing  nicely.     I  commend  everyone  involved  in  setting  up 
this  project  and  keeping  it  going. 

However,    it  seems  that  up  to  now  very  little  or  nothing 
has  been  done  to  put  the  cars  themselves  in  first-class 
condition.     Although  I  understand  that  your  staff  is  now  work- 
ing on  this  problem,   I  urge  you  to  do  all  you  can  to  find  the 
funds  to  do  this  work  and  expedite  its  completion.     It  cer- 
tainly would  not  make  sense  to  have  a  brand  new  cable  car 
system  and  not  have  the  cars  in  top-notch  condition  to  run  it. 
Sincerely,  Mrs.  Freda  Grossman. 

MR.   NOTHENBERG:     Before  you  act  on  this  —  this  resolution 
would  authorize  us  to  execute  an  amendment.     However,  we  will 
not  use  any  contingency  funds  until  such  time  as  the  mayor's 
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fiscal    advisory   committee    and   you   have    looked    and    after  you 
have  approved   the   nature  of   the  scope  of  the  project,   but  thi 
resolution,    should  you  pass   it,    does  give  us  the  option  of 

using  federal   funds,    if  you  should  choose  to  allow  us  to  do 

that. 


Correct . 
I  so  move. 
I  second. 

The  public  hearing  is  closed.     May  I  hear 


MR.  McCREA: 
MR.  SANGER: 
MS.  LENVIN; 
MR.  McCREA; 
a  motion? 

MR.  HSIEH:     So  moved. 
MR.   SANGER:      I  second. 
MR.  McCREA:     All  in  favor? 
All  opposed? 

(Whereupon,   at  2:30  o'clock  p.m.   the  public  hearing  was 
concluded. ) 

 oOo  
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STATE    OF  CALTFORNTA 


CITY   AND   COUNTY   OF    SAN  FRANCirCO 


I,  OLGA  HAYES  SCHMITT ,   a  Notary  Public  in  and  for  the 
City  and  County  of  San  Francisco,   State  of  California,  do 
hereby  certify: 

That  the  foregoing  proceedings  were  reported  at  the 
time  and  place  therein  stated  by  me ,  a  Certified  Shorthand 
Reporter,   and  thereafter  transcribed  under  my  direction. 

I  further  certify  that  I  am  not  interested  in  the 
outcome  of  said  action,  nor  connected  with,  nor  related  to 
any  of  the  parties  in  said  action,  or  to  their  respective 
counsel , 

IN  WITNESS  WHEREOF,   I  have  hereunto  set  my  hand  and 
affixed  my  seal  of  office  this  20th  day  of  April,  1983. 
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PTJBI-IC   UTILITIES  OOMKXSSION 
CITY    AND   OOmi'm    OT  SAN  FRANCISCO 


Resolution   No-    83-0111  MR 


3-22-83 


RIISOLVED,  That  on  recommendation  of  the  General  Manager  of  Public  Utilities, 
The  General  Claims  Agent  thereof,  and  the  City  Attorney,   this  CommiBsion  approves 
and  hereby  requests  the  Controller  to  allot  funds  and  to  draw  warrants  against  such 
funds  as  are  or  will  be  available  in  payment  of  claims  against  the  Municipal  Railway: 


Claimant 


ACDT.  NO. 
8r  Prayer 


Non-Litif^ated  Settlements 


Oree  McRae 


Litigated  Settlements 


82  B  0958-1 
$6,088.84 


Type 


1-3 


Accident 
Date 


11-28-82 


PI/ 
PD 


Settlement 


$  5,291.40 


Adeline  Hawkins 


80  S  6640-1 
$75,000.00 


7-6+ 


6-26-81 


25,000.00 


Ruby  Holman 

79  S  0417-3 

19" 

-3 

1- 

18- 

-80) 

A($1.664 

.00) 

and 

$25,000.00 

Frank.  Holman 

79  S  0417-3 

19- 

•3 

1- 

18- 

-80) 

A($1.500 

.00) 

and 

$25,000.00 

Ruby  Holman,  Indivually 

79  S  0609-2 

6- 

-2 

5- 

4- 

-80) 

*A($6,836, 

.00) 

and 

$25,000.00 

) 

Ruby  Holman  as 

79  S  0609-10 

6- 

-2 

5- 

4- 

-80) 

A($2,000. 

.00) 

Guardian  ad  Litem  of 

$25,000.00 

) 

Craig  Holman  and 

) 

Bridgett  Thomas  aka 

79  S  0609-11 

6- 

-2 

5- 

4- 

-80) 

A($  500. 

,00) 

Bridgett  Holman  and 

$25,000.00 

) 

Catherine  Johnson 

79  S  0609-9 

6- 

-2 

5- 

4- 

-80) 

A($5.000. 

,00) 

$25,000.00 

) 

17,. 

*(Co-deft.  to  pay  $5,500.00,  also.) 


Ted  Reams 


Judgments 


None 


80  T  5485-1 
SUnd.  Amt. 


1-7+ 


6-25-81 


10,000,00 


$57,791.40 


Total  Settlements: 


(9) 


Index  560946      Sub-Object  1450 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the 
Public  Utilities  Commission  at  its  meeting  of  March  22,  1983. 


Romaine  A,  Boldridge,  Secretary  * 


3-22-83 


CITY  AND  COUNTY  OF  BAN  FRANCISCO 


RESOLUTION 


WHEREAS,    the  Secretary  of  Transportation  is  authorized  to 
make  monies  available  pursuant  to  the  Urban  Mass  Transportation 
Act  of  1964,   as  amended,    for  mass  transportation  projects,  and 

WHEREAS,   the  Public  Utilities  Commission,   City  and  County 
of  San  Francisco,   is  an  eligible  claimant  for  capital  assistance 
projects  pursuant  to  Sections  3  and  5  and  9  of  the  Urban  Mass 
Transportation  Act  of  1964,   as  amended;  and 

WHEREAS ,   the  contract  for  financial  assistance  will  impose 
certain  obligations  upon  the  applicants,   including  the  provision 
by  it  of  the  local  share  of  project  costs;  and 


WHEREAS,    it  is  required  by  the  U.S.   Department  of  Transportation 
in  accord  with  the  provision  of  Title  VI  of  the  Civil  Rights  Act 
of   1964,   that  in  connection  with  the  filing  of  an  application 
for  assistance  under  the  Urban  Mass  Transportation  Act  or  1964, 
as  amended,   the  applicant  give  an  assurance  that  it  will  comply 
with  Title  VI  of  the  Civil  Rights  Act  of  1964  and  the  U.S. 
Department  of  Transportation  requirements  thereunder;  and 

WHEREAS,    it  is  the  goal  of  the  applicant  that  minority 
business  enterprise  be  utilized  to  the  fullest  extent  possible 
in  connection  with  this  project,   and  that  definitive  procedures 
shall  be  established  and  administered  to  ensure  that  minority 
business  shall  have  the  maximum  possible  opportunity  to  compete 
for  contracts,    supplies,,  equipment  contracts,   or  consultant  and 
other  services ;  and 

WHEREAS,   the  Public  Utilities  Commission  has  adopted  a  Ten 
Year  Vehicle  Replacement  and  Rehabilitation  Plan  for  the  Municipal 
Railway;  and 

WHEREAS ,   this  plan  comprises  a  schedule  of  new  revenue  vehicle 
purchases  and  rolling  stock  rehabilitation  to  insure  efficient 
and  reliable  delivery  of  transit  service  and  additional  rider ship 
capacity  to  meet  projected  increases  in  peak-period  demand  for 
transit  services  during  the  next  decade;  and 


WHEREAS ,   the  plan  also  proposes  the  acquisition  of  articulated 

transit  vehicles  to  improve  the  productivity  of  existing  services 

and  serve  additional  riders  in  the  most  cost-effective  manner ; 
and 


WHEREAS,   existing  Muni  bus  storage  and  maintenance  facilities 
are  presently  operating  at  over  30  percent  of  their  design  capacity 
according  to  industry  standards ;  and 

WHEREAS,   these  existing  facilities  cannot  by  themselves 
efficiently  accommodate  the  long-term  maintenance  and  storage 
needs  of  a  large  number  of  articulated  vehicles ,  and 


PUBLIC   UTILITIES  COMMISSION 

tiiTV  AfJO  couPJTV  or  SArj  rftAMciiscro 


RESOLUTION  No 


WHEREAS,   the  Public  Utilities  Commission  has  also  authorized 
a  Master  Facilities  Plan  to  assess  bus  storage  and  maintenance 
needs  over  the  next  20  years  to  effectively  serve  the  fleet 
scenarios  proposed  in  the  Vehicle  Plan;  and 

WHEREAS,   the  Master  Facilities  Plan  also  examined  alternative 
investment  strategies  for  the  development  of  adequate  facilities, 
including  the  modification  or  abandonment  of  present  facilities 
and  the  acquisition  of  new  site(s);  and 

WHEREAS,    the  Master  Facilities  Plan  recommends  the  immediate 
acquisition  and  development  of  a  new  bus  storage  and  maintenance 
site  regardless  of  any  other  investment  decisions  the  PUC  may 
make  in  this  area  over  the  next  20  years  including  the  modification 
of  Woods  or  abandonment  of  Kirkland  Divisions;  and 

WHEREAS,   PUC  and  Real  Estate  Department  staff  have  surveyed 
possible  sites  available  in  San  Francisco  and  have  identified 
several  that  meet  the  criteria  recommended  by  the  Master  Facilities 
Plan;  and 

VJHEREAS,    it  is  in  the  City's  interest  to  act  as  soon  as 
possible  to  acquire  potential  sites  because  they  are  scarce  and 
do  not  renain  long  on  the  market;   now,   therefore  be  it 

RESOLVED,    that  the  Assistant  General  Manager  of  Finance, 
Public  Utilities  Commission  is  authorized  to  apply  for,  accept, 
and  expend  $6,400,000  of  transit  capital  assistance  from  the  Urban 
Mass  Transportation  Administration,   and  $1,600,000  of  STA,  Bridge 
Tolls,   or  other  regional  capital  assistance  from  the  Metropolitan 
Transportation  Commission  as  detailed  in  Attachment  A  for  site 
acquisition  and  design  of  site  improvements  for  a  Municipal  Railway 
bus  storage  maintenance  and  operating  facility;   and  be  it  further 

RESOLVED,   that  the  Directors  of  the  San  Francisco  Municipal 
Railway  Improvement  Corporation  are  requested  to  provide  up  to 
$1,400,000  if  needed  for  the  bus  facility  site  acquisition  and 
development  project  to  substitute  for  any  required  local  match 
funds  that  cannot  be  obtained  by  the  City  from  the  Metropolitan 
Transportation  Commission,   or  to  supplement  the  project  budget 
for  other  acquisition  or  site  engineering  costs  above  the  amounts 
requested  in  this  application  or  approved  by  UMTA;   and  be  it 
further 

RESOLVED,   that  the  Assistant  General  Managers  of  Finance 
and  Administration,   Public  Utilities  Commission  are  authorized 
to  furnish  information  or  undertake  whatever  analyses,  appraisals, 
or  other  actions  are  required  by  the  U.S.  Department  of  Transportation 
in  connection  with  this  grant  request  or  site  acquisition;  and 
be  it  further 


CITY  ANO  COUMTV  OF  SAN  FHANCIBCO 


RESOLUTION  NO 


RESOLVED,   that  the  Assistant  General  Manager  of  Finance, 
Public  Utilities  Commission  is  authorized  to  execute  and  file 
an  application  on  behalf  of  the  City  and  County  of  San  Francisco 
with  the  U.S.   Department  of  Transportation  to  aid  in  the  financing 
of  this  project;   and  be  it  further 

RESOLVED,   that  the  Assistant  General  Manager  of  Finance, 
Public  Utilities  Commission  is  authorized  to  execute  and  file 
with  such  application  an  assurance  or  any  other  document  required 
by  the  U.S.   Department  of  Transportation  effectuating  the  purpose 
of  Title  VI  of  the  Civil  Rights  Act  of  1964;   and  be  it  further 

RESOLVED,   that  the  Assistant  General  Manager  of  Finance, 
Public  Utilities  Commission  is  authorized  to  set  forth  and  execute 
affirmative  minority  business  policies  in  connection  with  the 
project's  procurement  needs. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

,.,     ,    ,  \  MARCH    2  21983 

at  Us  meeting  of  


Secretary,  Puuiit  L/i/i/jtj  Lommissicm 


RESOLUTION  No 


WHEREAS,   the  Secretary  of  Transportation  is  authorized  to 
make  monies  available  pursuant  to  the  Urban  Mass  Transportation 
Act  of  1964,   as  amended ,    for  mass  transportation  projects ;  and 

WHEREAS,   the  Public  Utilities  Commission,   City  and  County 
of  San  Francisco,   is  an  eligible  claimant  for  capital  assistance 
projects  pursuant  to  Sections  3,   5,  and  9  of  the  Urban  Mass 
Transportation  Act  of   1964,   as  amended;  and 

WHEREAS,   the  contract  for  financial  assistance  will  impose 
certain  obligations  upon  the  applicants,   including  the  provision 
by  it  of  the  local  share  of  project  costs;  and 

WHEREAS,    it  is  required  by  the  U.S.   Department  of  Transportation 
in  accord  with  the  provision  of  Title  VI  of  the  Civil  Rights  Act 
of  1964,   that  in  connection  with  the  filing  of  an  application 
for  assistance  under  the  Urban  Mass  Transportation  Act  of  1964, 
as  amended,   the  applicant  give  an  assurance  that  it  will  comply 
with  Title  VI  of  the  Civil  Rights  Act  of  1964  and  the  U.S. 
Department  of  Transportation  requirements  thereunder;  and 

WHEREAS,   it  is  the  goal  of  the  applicant  that  minority 
business  enterprise  be  utilized  to  the  fullest  extent  possible 
in  connection  with  this  project,   and  that  definitive  procedures 
shall  be  established  and  administered  to  ensure  that  minority 
business  shall  have  the  maximum  possible  opportunity  to  compete 
for  contracts,   supplies,   equipment  contract,   or  consultant  and 
other  services;  and 

WHEREAS,   trolley  coach  overhead  along  Market  Street  and  at 
other  locations  throughout  San  Francisco  is  over  30  years  old 
and  requires  replacement  to  insure  reliable,   cost-effective  transit 
service ;  and 

WHEREAS,   the  PUC,  DPW,   and  Planning  Departments  are  presently 
conducting  public  meetings  to  review  the  design  of  transit  and 
transportation  improvements  on  Market  Street;  and 

WHEREAS,  the  PUC  has  adopted  five  year  Municipal  Railway 
priorities  for  capital  expenditures;  and 

WHEREAS,  the  rehabilitation  of  overhead  on  Market  Street 
and  at  other  critical  locations  throughout  San  Francisco  is  a 
high  priority  in  the  five  year  Capital  Improvement  Program;  and 

WHEREAS,   the  Surface  Transportation  Act  of  1982  makes  federal 
assistance  available  for  these  types  of  transit  capital  projects 
that  stimulate  employment  and  rehabilitate  infrastructure;  now, 
therefore  be  it 


PUBLIC   UTILITIES  COMMISSION 

CirV   AND  COUNTY  OF"  SAN  PRArvCIBCO 


RESOLUTrON  No 


RESOLVED,   that  the  Assistant  General  Manager  of  Finance, 
Public  Utilities  Comiission  is  authorized  to  apply  for,  accept, 
and  expend  $15,800,000  of  transit  capital  assistance  from  the 
Urban  Mass  Transportation  Administration  and  the  Metropolitan 
Transportation  Commission  for  the  reconstruction  of  trolley  coach 
overhead  and  pov^er  distribution  facilities  along  Market  Street 
as  detailed  in  Attachment  A ;   and  be  it  further 

RESOLVED,    that  the  Assistant  General  Manager  of  Finance, 
Public  Utilities  Commission  is  authorized  to  apply  for,  accept, 
and  expend  $4,000,000  of  transit  capital  assistance  from  the  Urban 
Mass  Transportation  Administration  and  the  Metropolitan  Transportation 
Commission  for  the  rehabilitation  of  deteriorated  trolley  overhead 
at  locations  other  than  Market  Street  as  detailed  in  Attachment 
A;  and  be  it  further 

RESOLVED,   that  the  Assistant  General  Manager  of  Finance, 
Public  Utilities  Commission  is  authorized  to  execute  and  file 
an  application  on  behalf  of  the  City  and  County  of  San  Francisco 
with  the  U.S.   Department  of  Transportation  to  aid  in  the  financing 
of  these  projects;  and  be  it  further 

RESOLVED,    that  the  Assistant  General  Manager  of  Finance, 
Public  Utilities  Commission  is  authorized  to  execute  and  file 
with  such  application  an  assurance  or  any  other  document  required 
by  the  U.S.   Department  of  Transportation  effectuating  the  purpose 
of  Title  VI  of  the  Civil  Rights  Act  of  1964;   and  be  it  further 

RESOLVED,   that  the  Assistant  General  Manager  of  Finance, 
Public  Utilities  Commission  is  authorized  to  furnish  whatever 
additional  information  might  be  requested  by  the  funding  agencies 
in  connection  with  this  request ;   and  be  it  further 

RESOLVED,   that  the  Assistant  General  Manager  of  Finance, 
Public  Utilities  Commission  is  authorized  to  set  forth  and  execute 
affirmative  minority  business  policies  in  connection  with  the 
pro ject ' s  procurement  needs . 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  UtHitits  Commission 

  r  MARCH    2  21983 


Secretary,  Public  Utilities  Commissffm 


CITV    JMMD    COOMTV    OF    BAN  rUAMCieCO 


RESOLUTION  N 

WHEREAS ,    the  Secretary  of  Transportation  is  authorized  to 
make  monies  available  pursuant  to  the  Urban  Mass  Transportation 
Act  of  1964,   as  amended  for  mass  transportation  projects;  and 

WHEREAS,   the  Public  Utilities  Commission,   City  and  County 
of  San  Francisco,    is  an  eligible  claimant  for  capital  assistance 
projects  pursuant  to  Sections  3  and  5  of  the  Urban  Mass  Transportation 
Act  of  1964,   as  amended;  and 

WHEREAS,    the  contract  for  financial  assistance  will  impose 
certain  obligations  upon  the  applicants,   including  the  provision 
by  it  of  the  local  share  of  project  costs;  and 

WHEREAS,    it  is  required  by  the  U.S.   Department  of  Transportation 
in  accord  with  the  provision  of  Title  VI  of  the  Civil  Rights  Act 
of  1964,   that  in  connection  with  the  filing  of  an  application 
for  assistance  under  the  Urban  Mass  Transportation  Act  of  1964, 
as  amended,   the  applicant  give  an  assurance  that  it  will  comply 
with  Title  VI  of  the  Civil  Rights  Act  of  1964  and  the  U.S. 
Department  of  Transportation  requirements  thereunder;  and 

WHEREAS,    it  is  the  goal  of  the  applicant  that  minority 
business  enterprise  be  utilized  to  the  fullest  extent  possible 
in  connection  with  this  project,   and  that  definitive  procedures 
shall  be  established  and  administered  to  ensure  the  minority 
business  shall  have  the  maximum  possible  opportunity  to  compete 
for  contracts,    supplies,   equipment  contracts,   or  consultant  and 
other  services ;  and 

WHEREAS,    it  has  become  necessary  to  increase  the  scope  of 
work  for  the  Cable  Car  grant  CA-03-0222  to  include  wheel  replacement, 
car  body  rehabilitation,    improved  brakes,   and  the  related  facilities 
modifications  such  as  electrical  power,    sprinkler  system,  and 
vehicle  movement  machinery  needed  to  undertake  the  rehabilitation; 
and 

WHEREAS,    it  has  become  necessary  to  increase  the  scope  of 
work  for  the  Diesel  Coach  Rehabilitation  Program.  CA-05-0096  to 
include  the  purchase  and  installation  of  surveillance  cameras 
on  each  of  the  65  diesel  coaches  presently  undergoing  rehabilitation 
with  capital  assistance ;  and 

WHEREAS,   no  additional  funds  will  be  required  for  these 
projects  since  the  existing  grant  budgets  are  sufficient  to 
include  the  total  cost  of  the  proposed  amendments;  and 

WHEREAS,   it  is  required  by  the  federal  government  that  the 
Public  Utilities  Commission  hold  a  public  hearing  to  allow  public 
comment  on  the  proposed  changes  in  the  scope  of  work  of  these 
federal  grants ;  and 

WHEREAS,   this  requirement  will  be  met  by  the  March  22,  1983 
public  hearing;  and 

WHEREAS,   the  Public  Utilities  Commission  has  determined  that 
the  Security  Camera  project  is  categorically  exempt  from  the 
California  Environmental  Quality  Act   (CEQA)   and  the  State 
Guidelines  as  a  Class  1(a),   Section  15101(a)   project;  now, 
therefore  be  it 


^^^K^  UTILITIES  COIVIIVIISSI^R 

CITY        rJ  O   COUNTV    OF    BAN  mAMdieCO 


RESOLUTION  NO 


RESOLVED,    that  the  Assistant  General  Manager  of  Finance, 
Public  Utilities  Commission  is  authorized  to  execute  an  agreement 
with  the  federal  government  to  amend  UMTA  grant  CA-03-0222  for 
the  Cable  Car  Rehabilitation  Program  to  include  in  the  scope  of 
work:     wheel  replacement,   car  body  rehabilitation,  braking 
improvements,   and  the  related  facilities  modifications  needed 
to  undertake  the  rehabilitation;  and  be  it  further 

RESOLVED,   that  the  Assistant  General  Manager  of  Finance, 
Pub lie  Utilities  Commission  is  authorized  to  execute  an  agreement 
with  the  federal  government  to  amend  UMTA  grant  CA-05-0096,  the 
Diesel  Coach  Rehabilitation  Program  to  include  in  the  scope  of 
work  the  purchase  and  installation  of  surveillance  cameras  for 
approximately  6  5  diesel  coaches ;   and  be  it  further 

RESOLVED,   that  the  Assistant  General  Manager  of  Finance, 
Public  Utilities  Commission  is  authorized  to  execute  and  file 
with  this  application  an  assurance  or  any  other  document  required 
by  the  U.S.   Department  of  Transportation  effectuating  the  purpose 
of  Title  VI  of  the  Civil  Rights  Act  of  1964;   and  be  it  further 

RESOLVED ,   that  the  Assistant  General  Manager  of  Finance , 
Public  Utilities  Commission  is  authorized  to  furnish  whatever 
additional  information  might  be  requested  by  the  funding  agencies 
in  connection  with  this  request;   and  be  it  further 

RESOLVED,   that  the  Assistant  General  Manager  of  Finance, 
Public  Utilities  Commission  is  authorized  to  set  forth  and  execute 
affirmative  minority  business  policies  in  connection  with  the 
project ' s  procurement  needs . 


/  hereby  certify  that  the  foregoing  resolution  was  adofjled  by  the  Public  Utilities  Commission 

'  MARCH    2  21983 

at  Us  meeting  of 


Secretary,  Public  Utilities  Commiss^n 


PUBLIC  UTILITIES  COMMISSION 

C ITY  AJVO  COUMTY  Of  BAN  FRANCIBCO 


RESOLUTION 


RESOLVED,     That  this  Commission  hereby  approves, 
in  accordance  with  Resolution  No.  77-0184,  adopted  April  12, 
1977,  payment  of  claims  in  the  amount  of  $65,213.66,  made 
by  the  Municipal  Railway,  month  of  January,  1983,  per 
Revolving  Fund  Direct  Payment  Nos.:     CLOlll,  CL0115 ,  CL0117, 
CL0118.  CL0123  and  CL012A. 


1  Wwby  ttrtify  that  the  foregoing  resolution  was  adopted  hy  the  Public  Utilities  Commtirion 

.  *  «^„g  of  MARCH    2  21983 


CITV  AND  COUNTY  OF  SAN  fHAIMCISCO 

RKSOUUTION  83-0116 


RESOLVED,  That  this  Commission  hereby  approves, 
in  accordance  with  Resolution  No.   77-0184,  adopted  April  12, 
1977,  payment  of  claims  in  the  amount  of  $43,477.54,  made 
by  the  Municipal  Railway,  month  of  February,  1983,  per 
Revolving  Fund  Direct  Payment  Nos.:  CL,  0132.  CL0137,  CL0138 
and  CL0143. 


1  Iwfcby  ctrtify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

ti^me^,  of  U^mLJ^nm. 


Secretary,  Public  Utilities  Com 


PuiLijB  mLmii  eyMHijiiui 

RESOUUnON  No  83-011,7 


RESOLVED,   That  this  Conimission  on  the 
recommendation  of  the  General  Manager  of  Public 
Utilities,   Department  Managers,   and  the  City  Attorney, 
hereby  approves  compromise  settlements,   month  of 
February,    1983,   total  amount  billed:  $4,496.03, 
total  Compromise  settlements :   $2 , 576 . 14 ;   and  approves 
collections,   month  of  February,   1983,   amount  of 
$11,886.58,   for  payment  of  damage  claims  which  the 
Municipal  Railway  has  against  miscellaneous  debtors, 
per  lists  dated  March  2,  1983. 


I  hmby  eertify  that  tht  fofegoing  resolution  was  adopted  hv  the  Public  Utilities  Commission 

•  MARCH  Ztmi 

I  tts  me«ing  of  ,  


A- 


Stfcrctdry. TiiWic  DtiMtitsCommk 


p 

CITY  AND  CO U MTV  Of  BAN  FRANCISCO 

RESOI-UnON  No 


RESOLVED,   That  the  Municipal  Railway 
is  hereby  authorized  and  directed  to  accept 
$3,183.03  in  settlement  of  a  Property  Damage 
claim  in  the  amount  of  $3,183.03  against 
Firemen's  Fund  Insurance  Companies,   as  insurer 
of  Lorrie's  Travel  and  Tours,    for  damages  to 
trolley  coach  5024. 


I  Wreby  oertify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

.«,««Mgof  -MARCH    2  2  1985 


•KJf^^^^tyJmHic  Utilities Comwwfcr 


■    CO  U  MTY 


RESOLUTION  No  i 


RESOLVED,  That  this  Commission  approves  the  plans 
and  specifications  as  prepared  and  recommended  by  staff,  and 
hereby  authorizes  bid  call  as  follows: 

Hetch  Hetchy  Contract  No.  705 
Mechanical  Modifications 
693  Vermont  Street 
San  Francisco; 
and,  be  it  further 

RESOLVED,  That  in  accordance  with  the  provisions  of 
Chapter  31,  Section  31.22(a)  of  the  San  Francisco  Administra- 
tive Code,  this  project  is  hereby  determined  to  be  categorically 
exempt  from  the  California  Environmental  Quality  Act  under 
Class  Kb)   as  set  forth  in  the  permanent  list  of  categorical 
exemptions  adopted  by  the  City  Planning  Commission  on  August  28, 
1980  and  April  16,  1981. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

il  MARCH    2  2  1983 

at  tts  meeting  of  


Secretary,  Public  Utilities  Commtssii 


PUBLIC    UTILITIES  COMfVII 

CITV    AND    COUHTf    OF    SAN  FHANCIBCO 


RESOLUTION  No 


31101 

SCO 


RESOLVED,  That  the  Public  Utilities  Commission  does  hereby 
note  that  the  project  which  is  the  subject  of  this  resolution  has 
been  determined  by  the  Department  of  City  Planning  to  be  categori- 
cally exempt  as  a  Class  1(b)  project  under  the  State  Guidelines 
implementing  the  California  Environmental  Quality  Act»  and  be  it 
further 

RESOLVED,  That  this  Commission  approves  the  plans  and 
specifications  as  prepared  and  recommended  by  staff,  and  hereby 
authorizes  Bid  Call  as  follows: 

Water  Department  Contract  No.  1866  -  6-Inch  Ductile  Iron  Main 
Installation  in  Mabini,  Bonifacio  and  Lapu-Lapu  Streets. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  '     MARCH      2  2  1983 


Secretary,  Puolic  Utilities  Commission 


RESOLUTION  No 


RESOLVED,  That  the  Piablic  Utilities  Commission  does  here- 
by note  that  the  project  which  is  the  subject  of  this  resolution 
has  been  determined  by  the  Department  of  City  Planning  to  be  Cate- 
gorically exempt  as  a  Class  ICb)  project  under  the  State  Guidelines 

implementing  the  California  Environmental  Quality  Act,  and,  be  it 

further 

RESOLVED,  That  this  Commission  approves  the  plans  and 
specifications  as  prepared  and  recommended  by  staff,  and  hereby 
authorizes  Bid  Call  as  follows: 

Water  Department  Contract  No.  1869  Excavation  and  Repaving  for  Water 
Service  Trenches. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


CtTV    AND    COUf^TV    OF    SAr-1  FRAT-JCISCO 

83-01g2 


RESOLUTION  No. 


RESOLVED,     That  the  Public  Utilities  Commission  does 
hereby  note  that  the  project  which  is  the  subject  of  this  resolu- 
tion has  been  determined  by  the  Department  of  City  Planning  to  be 
categorically  exempt  as  a  Class  1(b)  project  under  the  State  Guide- 
lines implementing  the  California  Environmental  Quality  Act,  and 
be  it  further 

RESOLVED,  That  this  Commission  approves  the  plans  and 
specifications  as  prepared  and  recommended  by  staff,  and  hereby 
authorizes  Bid  Call  as  follows:     Water  Department  Contract  No.  1826 
Construct  and  Repair  Walkways  on  Dumbarton  Pipeline  Bridge,  San 
Mateo  County. 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

iu        oi  L«*RCH    2  2 1985 


Secretary,  Public  Utilities  Commissi 


CITY    AMD   COUNTY    OP    SAN    rn  a  f,- I  <=  C  O 

RESOLUTION  N 

JS3-0123 


WHEREAS,  Under  Municipal  Railway  Contract  No.   818,    track  drainage 
and  related  work  at  the  Muni  Metro  Rail  Center  is  to  be  performed  with 
financial  assistance  from  the  Federal  Government;  and 

WHEREAS,   Bids  for  this  work  were  received  and  opened  publicly  on 
March  10,   1983;  now  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  awards  Municipal  Railway 
Contract  No.   318,  Muni  Metro  Rail  Center  Track  Drainage  in  the  amount  of 
$24,000  to  Sarott  Construction  Co.,   121  Allen  Way,  Pleasant  Hill, 
California  94523,  as  the  lowest  regular  and  responsible  bidder,  and  rejects 
all  other  bids  for  the  work. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

,  MARCH    2  21985 

at  its  meeting  of  ^ 

Secretary,  ri 


CITV    Af-JD    COUNTY    OF    SAM    F-R  A  M  c:  I  B  C  O 

RESOLUTION  NO  83-0124 


RESOLVED,  That  this  Commission  hereby  awards  Hetch  Hetchy 
Contract  No,  687,  Street  Lighting  Conversion,  Series  to  Multiple, 
Contract  II,  in  the  amount  of  $83,730  to  Abbett  Electric  Corporation, 
1850  Bryant  Street,  San  Francisco,  California  94110,  as  the  lowest 
regular  and  responsible  bidder,  and  rejects  all  other  bids  for  the 
work. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

,,     ,.    ,  MARCH    2  21983 

at  its  meeting  of  


Secretary,  Fvmic  Ltihties  Commiss^n 


PUBLIC   UTILITIES  COMMISSION 

CITV    AMD   COUNTY    OF    BAM  FRAMCtSCO 


RESOLUTION 


RESOLVED,  That  this  Coramission  accepts  the  work  performed 
under  Hatch  Uetchy  Contract  No.  669,  Alterations  to  425  Mason  Street 
Building  for  B.M.I.S.,  as  satisfactorily  completed;  authorizes  On 
extension  of  time  for  unavoidable  delays  of  68  calendar  days;  and 
authorizes  final  payment  in  the  amount  of  $24,290,60  to  the  Contractor, 
R.  L.  Enterprises. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of    MAf 


cretary,  Public  Utilities  Commisst\ 


RESOLUTION  83 


RESOLVED,  That  this  Commission  accepts  the  work  performed 
under  Hetch  Hetchy  Contract  No.  683,  Tunnels  and  Pipelines,  General 
Repairs,  San  Joaquin  Pipelines  No.  1  and  2,  Raise  Valve  Boxes,  as 
satisfactorily  completed  and  authorizes  final  payment  in  the  amount 
of  $3,0A8«80  to  the  Contractor,  Chas,  I.  Cunningham. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


MARCH^  2  21983 


Secretary,  Public  Utilities  Commissi< 


CITY    AND    COUf-JTV    OF    SAN  FRAMCISCO 

RESOLUTION  No 


RESOLVED,  That  this  Commission  accepts  the  work 
performed  under  Water  Department  Contract  No,  1819,  Reloca- 
tion of  Sunset  Supply  Line  at  Colma  Creek,  San  Mateo  County, 
as  satisfactorily  completed;  approves  debit  Modification  of 
Contract  No.   1  in  the  amount  of  $1,430.00;  authorizes  an 
extension  of  time  for  unavoidable  delays  of  15  working  days; 
and  authorizes  final  payment  in  the  amount  of  $12,340.63  to 
the  Contractor,  Pat  Kennelly  Construction. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

•   MARCH    2  21983 


at  its  meeting  of 


secretary,  r 


CITY  AND  COUMTV  Ol^  SAM  F-«AMClSCO 


RESOLUTION  No 


WHEREAS,  A  request  has  been  made  to  the  City  and  County 
of  San  Francisco  to  quitclaim  a  portion  of  the  Water  Department's 
right  of  way  easement  located  in  the  Dumbarton  Tract  in  Redwood 
City ,  and 

WHEREAS ,  The  Water  Department  has  reviewed  the  proposed 
request  and  finds  no  foreseeable  use  or  purpose  in  retaining  said 
easement  and  recommends  that  it  be  relinquished,  and 

WHEREAS,  The  proposed  quitclaim  shall  be  made  subject  to 
a  consideration  to  be  determined  by  the  Director  of  Property,  now 
therefore;  be  it 

RESOLVED,  That  this  Commission  hereby  authorizes  the 
Director  of  Property  to  prepare  the  necessary  legislation  for  quit- 
claiming said  portion  of  easement  for  adoption  by  the  Board  of 
Supervisors . 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of    I    MARCH     2  2 1983 


Secretary,  Public  Utilities  Commissi' 


,ITY  AND  COUNTV  OF  9A^ 


RESOLUTION  No 


WHEREAS,  Under  Municipal  Railway  Contract  No.  MR-770, 
the  installation  of  a  new  diesel  fueling  facility  at  the 
Kirkland  Division,   is  to  be  funded  under  Index  Code 
562058,  Fund  31-001;  and 

WHEREAS,  Bids  for  this  work  were  received  and  opened 
publicly  on  March  4,  1983;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  awards  Municipal 
Railway  Contract  No.  MR-770,  Kirkland  Yard.  Rehabilitate 
Diesel  Fueling  System,   in  the  amount  of  $245,900.00  to 
Atlas  Hydraulic  as  the  lowest  regular  and  responsible  bidder, 
and  rejects  all  other  bids  for  the  work. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

«.«™«ti„g<./  -   MARCH    2  21985 


Secretary,  Piibiic  Utilities  Comnttjpioii 


RESOI-UTiON 


WHEREAS,    Funds  were  approved  in  the  1982-83  PUC  Budgets  which 
increased  revolving  fund  cash  for  two  of  the  PUC  Departments;  and 

WHEREAS,    Both  the  San  Francisco  Administrative  Code  and  the 
Public  Utilities  Commission  Revolving  Funds  Rules  and  Regulations 
must  be  amended  prior  to  disbursement  of  said  funds:   Now  therefore 
be  it 

RESOLVED,   That  this  Commission  hereby  requests  the  Board  of 
Supervisors  to  amend  the  below-listed  sections  of  the  San  Francisco 
Administrative  Code  to  read: 

Section  10.156  SAME  —  PUBLIC  UTILITIES  COMMISSION  -  5,700 
Section   10.166  SAME  —  WATER  DEPARTMENT  78,000 

and  be  it  further 

RESOLVED,    That  this  Commission  hereby  requests,   upon  amendment 
of  the  above  sections  of  the  San  Francisco  Administrative  Code,  the 
Controller's  concurrence  in  amendment  of  Rules  and  Regulations,  Public 
Utilities  Commission  Revolving  Fund  as  follows: 

From:  To: 

Rule  6,    Section     A-  Public  Utilities  Commission 


Pacific  National  Bank 

$     900  $ 

5,  300 

Petty 

Cash, 

Entrusted  to  Accounting 

100 

200 

Petty 

Cash, 

Entrusted  to  Engineering 

0 

100 

Petty 

Cash, 

Entrusted  to  Administration 

0 

100 

Section     F-  General  Manager,    Bank  of  America, 

#1  Powell  St, .  S.F. 

49, 200  69, 200 


I  hereby  certify  that  the  fortgoing  resolution  was  adopted  by  the  Public  Ucitities  Commission 

i  MARCH    ^  2 1983 


at  its  meeting  of 

Manage 


Sccretarv  and  Assiitant  General  ManaiZCT 


RESOLUTtON  No 


83-0131 


WHEREAS,  The  current  contract  for  sale  of  advertising 
on  the  Municipal  Railway  expires  on  March  31,  1983;  and 

WHEREAS,  The  City  by  and  through  its  Public  Utilities 
Commission  desires  to  increase  revenues  in  support  of  the 
Municipal  Railway  through  the  sale  of  advertising  on  vehicles 
and  properties  of  the  Municipal  Railway;  and 

WHEREAS,  The  Board  of  Supervisors,   in  considering  whether 
to  approve  or  disapprove  the  action  of  this  Commission  in 
approving  the  award  of  said  contract  to  Jim  Pattison  Industries, 
Ltd.,    (dba  Trans  Ad)   pursuant  to  its  authority  under  Charter 
Section  3.502,   took  no  action  on  March  21,  other  than  to  continue 
consideration  of  five  weeks;  and 

WHEREAS,  Time  is  of  the  essence;  NOW,  THEREFORE,  BE  IT 

RESOLVED,  Public  Utilities  Commission  resolution  approving 
the  Transit  Advertising  Agreement  with  Trans  Ad,   being  Resolution 
No.   83-0083,    is  rescinded,  AND  BE  IT  FURTHER 

RESOLVED,  The  Board  of  Supervisors  is  requested  to  table 
the  proposed  ordinance  approving  the  contract  award  to  Trans  Ad; 
and,   BE  IT  FURTHER 

RESOLVED,  The  President  of  the  Public  Utilities  Commission 
is  authorized  to  appoint  two  memebers  of  the  Commission  and  the 
General  Manager  of  Public  Utilities  or  his  designee,  to  negotiate 
a  new  transit  advertising  agreement  for  recommendation  to  the 
Commission,  AND  BE  IT  FURTHER 

RESOLVED,  That  the  staff  is  directed  to  either  extend  the 
present  advertising  contract,  which  expires  March  31,  1983, 
having  been  previously  extended,  or  to  negotiate  a  short-term 
interim  contract  with  an  advertising  firm  which  is  not  one  of 
the  three  finalists,   such  interim  contract  to  be  in  force  not 
more  than  three  months. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  

\  MARCH    2  21983 


Secretary,  Pubhc  Utilities  Commissii 


RESOI-UnON  NoSS  


RESOLVED,  That  this  Coimdssion  hereby  approves  the  terms 
and  conditions  and  authorizes  the  execution  of  that  certain  2.1 
acre  lease  of  Water  Department's  non-exclusive  roadway  ri^t  of 
way  as  shown  on  Water  Depajrtment  Drawing  No.  C-1171-1,  copies  of 
which  are  on  file  with  Commission's  Secretary,  to  Ivaldi  Bros., 
Lessee,  for  a  term  of  fifteen  (15)  years,  conmencing  January  1, 
1983  and  terminating  December  31,  1997,  at  a  rental/royalty  of 
10  cents  (IOC)  per  ton  of  2,000  pounds  of  any  quarry  products 
hauled  over  subject  roadway  with  a  minimum  rental/royalty  of 
$5,000.00  per  year,  and  furthermore,  that  said  10  cents  per  ton 
royalty  shall  be  adjusted  annually  in  direct  proportion  to  any 
percentage  increase  in  the  Commodity  Price  Index  of  1-1/2  inch 
gravel  for  San  Francisco;  and  be  it 

FURTHER  RESOLVED,  That  the  certain  Revocable  Permit 
authorized  by  Comtdssion  Resolution  No.  22302  dated  August  28, 
1962,  be  revoked  upon  execution  of  the  subject  lease. 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

Secretary.  Public  Utiiities  Commij 


CITY    AND    COUNTY    OF    SAM  FRAMCIBCO 

RESOLUTION  No  83-0133 

WHEREAS,  the  section  99277  of  the  California  Public  Utilities  Comnission 
regulations  which  governs  the  Transportation  Development  Act  requires  a 
competitive  bid  process;  and 

WHEREAS,  the  iVIetropolitan  Transportation  Commission  has  made  it  a 
condition  of  its  paratransit  funding  for  fiscal  year  1982-83  that  a  competitive 
bid  process  be  undertaken;  and 

WHEREAS,  the  paratransit  broker  and  paratransit  taxi  services  have  had  a 
positive  iirpact  on  the  provision  of  paratransit  services;  and 

V3HEREAS,  the  paratransit  broker  and  taxi  service  are  integral  to  a  con- 
prehensive  paratransit  system;  and 

WHEREAS,  the  Public  Utilities  Cormission  is  intent  upon  obtaining  the 
most  responsible  cost  effective  provider  of  paratransit  broker  services;  and 

VJHEREAS,  the  Public  Utilities  Commission  is  intent  upon  increasing  par- 
ticipation by  the  taxi  corrpanies  in  the  paratransit  taxi  service;  now,  therefore, 
be  it 

RESOLVED,  that  this  Commission  hereby  authorizes  circulation  of  a  Request 
for  Proposals  to  provide  paratransit  broker  services  from  July  1,  1983  to  June 
30,  1986;  and  be  it  further 

RESOLVED,  that  this  Corrmission  hereby  authorizes  circulation  of  a  Request 
for  Participation  to  provide  paratransit  taxi  service  from  July  1,  1983  to  June 
30,  1986. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  ■     W/jRCH      2  2 


Secretary,  Public  Utilitief'-Commissimn 


CITY    AMD    CO  U  ^JTV    OF    SAW  FRA'JCISCO 

RESOLUTION  No.. 

83-0134 


WHEREAS,  The  U.S.   Postal  Service  has  requested  service  for  its  new  India 
Basin  mail  facility  at  Evans  Avenue  and  Mendell  Street;  and 

WHEREAS,  The  Postal  Service  will  employ  4500  people,   several  of  whom 
have  expressed  interest  in  using  the  44-0 ' SHAUGHNESSY  line  for  travel  to  and 
from  residences  in  southern  San  Francisco  or  the  Peninsula;  and 

WHEREAS,  The  Postal  Service  has  agreed  to  provide  restroom  facilities  on 
a  24-hour  basis  for  MUNI  operators  at  the  44-line  terminal;  and 

WHEREAS,  The  current  44  line  service  on  Jennings  Street  at  Cargo  Way  is 
underutilized;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  does,  hereby,   authorize  the  Municipal 
Railway  to  relocate  the  eastern  terminal  of  44-0 ' SHAUGHNESSY  motor  coach  line 
from  the  existing  terminal  at  Jennings  Street  and  Cargo  Way  to  a  new  terminal 
on  Evans  Avenue  near  Mendell  Street;   and  be  further 

RESOLVED,  That  this  Commission  does,  hereby,  authorize  the  Municipal 
Railway  to  operate  the  44-0 ' SHAUGHNESSY  motor  coach  line,  inbound  on  the  existing 
route  to  Middle  Point  Road  and  Evans  Avenue  and,  thence,  via  Evans  Avenue  to  a 
new  terminus  beside  the  Postal  Service  front  door  on  Evans  Avenue  near  Mendell 
Street;   and  return  via  Mendell  Street,  Fairfax  Avenue,  Keith  Street,  Evans  Avenue, 
and  continue  inbound  via  the  existing  route. 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

,   MARCH  2iil983 

at  its  meeting  of  


Secretary^ 


ary.  Public  Utilities  Commission 


PUBLIC    UTILITIES  COMMISSION 


83-0135 

RESOLUTION  No  ^   !_ 


WHEREAS,  Muni  desires  to  have  19  Self  Service  Fare  Collection 
Machines  in  service  by  May  1984;  and 

I'JHEREAS,  The  equipment  will  facilitate  fare  collection,  improve 
fare  revenue  accountability  and  furnish  improved  patronage  data;  and 

WHEREAS,  This  project  was  exempted  from  environmental  review  by 
the  Department  of  City  Planning  on  January  25,   1983,   (Project  83.19E); 
now,  therefore,  be  it 

RESOLVED,   That  this  Commission  approves   the  plans  and  specifi- 
cations as  prepared  and  recommended  by  staff,  and  hereby  authorizes  bid 
call  as  follows: 

Municipal  Railway    Contract  No.  MR-840 

Cable  Car  Line  -  Self  Service  Fare  Collection  Machines;   and  be  it 

further 

RESOLVED,  That  the  bid  call  authorization  be  subject  to  availability 
of  funds  and  approval  by  the  S.F.  Art  Commission. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
„      meeting  of  MARCH^    2  21983 


Secretary,  ruolic  Utilities  Commismon 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  or  MAN  fRANCiaCO 

RESOLUTION  NO 


WHEREAS,   Public  Utilities  Commission  resolution  83-0041 
authorized  the  Assistant  General  Manager,  Finance,  to  apply  for 
and  accept  $845,162  of  State  Transit  Assistance  funds  for  the 
purchase  of  prepaid  fare  collection  equipment  for  the  cable  car 
system;  and 

WHEREAS,  The  Public  Utilities  Commission  deleted  expenditure 
authority  for  this  purchase  pending  further  consideration  of  the 
annual  operating  and  maintenance  costs  related  to  the  use  of  this 
equipment ;  and 

WHEREAS,   PUC  staff  have  further  refined  the  operating  costs 
of  this  equipment  and  find  them  to  be  less  than  the  potential 
savings  in  operating  costs  and  additional  fare  receipts  under  a 
prepaid  system;   now ,   therefore  be  it 

RESOLVED,  That  the  Assistant  General  Manager  of  Finance, 
Public  Utilities  Commission  is  authorized  to  expend  $845,162  of 
State  Transit  Assistance  funds  for  the  purchase  of  prepaid  fare 
collection  equipment  for  the  cable  car  system  as  detailed  in 
Attachment  A;   and  be  it  further 

RESOLVED,  That  the  Assistant  General  Manager  of  Finance, 
Public  Utilities  Commission  is  authorized  to  furnish  to  MTC 
whatever  additional  information  might  be  necessary  in  connection 
with  this  request. 


I  hereby  certify  that  the  foregoing  resolution  umu  adopted  hy  the  Public  Utilities  Commission 

.    ,  MARCH    2  21983 

at  Its  metfCing  of  ,   


Secretary,  PubTic  Utilitia  CommisgSin 


83-013'7 

RESOLUTION  No   * 


WHEREAS,  This  Commission  by  its  Resolution  No.  80-0456 
authorized  the  Utilities  Engineering  Bureau  to  select  a  private 
engineering  firm  in  order  to  obtain  supplementary  engineering 
"as  needed"  services  and  negotiate  a  suitable  contract  in  the 
maximum  amount  of  $200,000;  and 

WHEREAS,  Said  Services  have  been  obtained  and  utilized 
by  the  Utilities  Engineering  Bureau;  and 

WHEREAS,  After  thorough  evaluation  of  the  results  of  the 
work  obtained  and  the  requirements  for  future  supplementary  engi- 
neering, the  recommendation  is  made  that  the  agreement  with  the 
firm  of  Foster  Engineering,  Inc.  be  extended  for  one  year  with 
an  option  to  re-new  for  one  more  year;  now  therefore  be  it 

RESOLVED,  That  this  Commission  hereby  authorizes  the 
General  Manager  of  Public  Utilities  to  execute  a  modification  to 
the  current  Agreement  with  the  aforementioned  firm,  in  an 
amount  not  to  exceed  $200,000  to  continue  to  provide  such 
services  on  an  "as  needed"  basis  to  facilitate  the  timely 
solution  of  certain  types  of  design,  engineering,  scheduling 
and  cost  control  problems;  and  be  it  further 

RESOLVED,  That  execution  of  said  agreement  shall  be 
subject  to  the  concurrence  of  the  Urban  Mass  Transportation 
Administration  of  the  U.  S.  Department  of  Transportation, 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

,  MARCH^  2  2  1985 

at  ttt  meeting  of   ^ 


Secretary,  Public  Utilities  Commission 


CITV  AUD  COUNTV  OF   SAN  rRAPJCISCO 


RESOLUTION  No  83-0138 


WHEREAS,  On  July  27,   1981,  an  Agreement  for  Professional 
Services  for  the  Market  Street  Guideway  Project  was  made  and  entered 
into  by  and  between  the  City  and  Tudor  Engineering  Company;  and 

WHEREAS,  On  October  21,   1982,  Amendment  No.   1  to  said 
Agreement  was  executed  for  the  purpose  of  completing  the  preliminary 
design;  and 

WHEREAS,  Said  preliminary  design  has  been  substantially 
completed ;  and 

WHEREAS,  Funding  is  available  to  begin  final  design  work  on 
the  section  of  Market  Street  between  Fremont  and  Eighth  Streets;  and 

WHEREAS,  It  is  now  necessary  to  further  amend  said  Agreement 
to  increase  the  scope  of  work,  extend  the  time  and  provide  additional 
compensation  to  perform  the  final  design  work;  now,  therefore  be  it 

RESOLVED,  That  this  Commission  hereby  authorizes  the  Chief 
Engineer  and  Deputy  General  Manager,  Public  Utilities  Commission  to 
execute  Amendment  No.  2  to  said  Agreement,  with  total  payment  to  the 
Consultant,  Tudor  Engineering  Company,  not  to  exceed  $564,700, 


/  htreby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Comrriission 

at  its  meeting  of    I  MARCH     2  21983 


Secretary,  Public  Utilities  Commission 


CirY    AMD    COUMTV    OF    SAM  mAI-JCISCQ 


RESOLUTION  No^O  39 


WHEREAS,    By  Resolution  No.    80-010,    the  Commission  authorized 
the  General  Manager  of  Public  Utilities  to  execute  an  agreement 
between  the  City  and  Sverdrup  &  Parcel  and  Associates  for  pro- 
fessional services  to  study ,    among  other  things ,   means  of 
increasing  the  capacity  of  the  existing  Hetch  Ketchy  power 
generating  system;  and 

WHEREAS,    Such  study  was  completed  and  was  reviewed  by  the 
Commission;  and 

WHEREAS,   Among  the  projects  recommended  for  construction 
by  the  consultant,    adding  a  third  unit  at  Kirkwood  Powerhouse 
is  a  project  whose  beneficial  use  is  independent  of  other 
projects;  and 

WHEREAS,   A  third  unit  could  be  constructed  without  inter- 
ferring  with  the  operations  of  the  existing  units  in  the  power- 
house; and 

WHEREAS,   A  third  unit  has  a  favorable  cost-benefit  ratio 
and  would  signi f i cantly  increase  annual  revenues ;  and 

WHEREAS,    By  Resolution  No.    82-0519  the  Commission  authorized 
the  General  Manager  of  Hetch  Hetchy  Water  and  Power  to  proceed 
with  the  environmental  review  process ,   design  studies  and  the 
preparation  of  plans  and  specifications  in  connection  with  the 
addition  of  a  third  generating  unit  at  Kirkwood  Powerhouse; 
and 

VJHEREAS,   Funds  necessary  for  the  design  studies  and  the 
preparation  of  plans  and  speci f i cat ions  for  the  pro j  ect  have 
been  requested  in  the  1983-84  Hetch  Hetchy  budget;  now, 
therefore ,   be  it 

RESOLVED,   That  this  Commission  directs  the  Finance 
Bureau  to  reserve  $33,077,000  for  environmental  review,  design 
studies,   preparation  of  plans  and  specifications  ,  and  construction 
construction  of  a  third  generating  unit  at  Kirkwood  Powerhouse. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

,  MARCH    2  2198i 

at  Us  meeting  of  


Secretary,  Public  Utilities  Commissi\ 


■pnmmfPiiPVBiiiiiiiipnr 

CIW    AMD   COUNTY    OF    SAM  FRAPJCISCO 


RESOLUTION  NoVI^ 


WHEREAS,   The  Public  Utilities  Commission's  fixed  asset  system 
is  obsolete  in  meeting  the  reporting  requirements  of  fixed 
assets  and  equipment  inventory;  and 

WHEREAS,   The  benefits  of  selecting  and  installing  a  more 
modern ,    flexible  combinat ion  fixed  asset  and  equipment  inventory 
system  would  be  substantial  to  the  Commission;   now,  therefore, 
be  it 

RESOLVED,   That  this  Commission  hereby  requests  the  Mayor  to 
recommend  to  the  Board  of  Supervisors  a  Water  Department  supple- 
mental appropriation  in  the  amount  of  $150,000  for  a  fixed  asset 
system  to  be  funded  from  Water's  Unreserved  Fund  Balance. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

!  MARCH    2  21985 


at  its  meeting  of 


Secretary,  Public  Utilities  Commission 


OITTT  AMD  COUMTV  OF"   OAfJ  FRAMCIBCO 

RESOLUTION  No 


WHEREAS,   The  Charter  of  the  City  and  County  of  San  Francisco 
Section  6.407  mandates  that  every  five  years  the  Public 
Utilities  Commission  make  an  appraisal  of  the  value  and  pro- 
bable useful  life  of  each  of  the  several  classes  of  property 
in  each  utility;  and 

WHEREAS,    In  meeting  this  Charter  requirement  the  Public 
Utilities  Commission  has  engaged  a  Certified  Public  Accountant 
every  five  years  to  conduct  this  fixed  assets  appraisal;  now 
therefore,   be  it 

RESOLVED,   That  this  Commission  hereby  requests  the  Mayor  to 
recommend  to  the  Board  of  Supervisors  a  Public  Utilities 
Commission  supplemental  appropriation  in  the  amount  of  $180,000 
for  a  fixed  asset  appraisal  to  be  funded  from  PUC ' s  prior  year 
work-order  balance . 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  MARCH      2  2  198i 


Secretary,  Public  Utilities  Commismon 


MONTHL.Y    REPORT    OF    FEBRUARY  ACTIVITIES 


March    22 ,  1983 


SAN  FRANCISCO  WATER  DEPARTMENT 


TO;  General  Manager,  Public  Utilities  Commission 

FROM:  General  Manager  and  Chief  Engineer 


General  Information 


Reservoir  Storage 

The  storage  levels  in  the  Peninsula  Division  reservoirs  at  the 
end  of  February  amounted  to  25,4  billion  gallons  or  85,2%  of  capacity 
This  is  significantly  higher  than  the  21.4  billion  gallons  and  71.9% 
of  capacity  at  the  end  of  January.     For  the  Suburban  system  as  a 
whole,   storage  amounted  to  72.5  billion  gallons  and  93.2%  of  capacity 
compared  to  68,8  billion  gallons  and  88.5%  of  capacity  at  the  end  of 
last  month.     The  substantial  increase  in  storage  during  February 
reflects  the  unusually  high  rate  of  runoff  from  a  series  of  heavy 
storms  during  the  month. 

Calaveras  Reservoir  began  spilling  at  the  end  of  January  and  the 
spill  continued  during  the  entire  month  of  February.     Crystal  Springs 
Reservoir  reached  spill  stage  at  the  end  of  February  and  controlled 
water  releases  are  being  made  to  minimize  downstream  flooding  as  the 
storms  continue.     Water  releases  through  the  60-inch  dump  valve  have 
been  necessary  at  San  Antonio  Reservoir  during  the  month  to  prevent 
that  reservoir  from  reaching  spill  stage. 

Cable  Car  Reconstruction  Program 

Water  main  installation  work  under  the  various  Cable  Car  contracts 
progressed  at  a  high  rate  during  the  month  of  February.  Twenty-three 
main  connections  and  60  service  changeovers  were  made  by  Water  Depart- 
ment personnel  on  Cable  Car  contracts  this  month.     In  performing  the 
work,   a  total  of  4,436  man-hours  were  expended,  2,183  man-hours  during 
normal  work  hours  and  2,253  man-hours  on  overtime.     The  overtime  was 
necessary  because  of  traffic  regulation,  street  opening  restrictions 
and/or  the  shutdown  of  the  main  would  create  a  hardship  to  the 
consumers . 


Water  .Supply 


1.  Hetch  Hetchy  water  import:     An  averaeo  of  104.2  million 
prallons  per  day  (MGD)  for  the  month  of  February. 

2.  Sunol  Valley  Filtration  Plant  treated  64.6  MGD. 
San  Andreas  Filtration  Plant  treated  48.1  MGD. 

3.  Consumption  (MGD  average): 

February  1983  -  192.4)  4.4  percent  less 

February  1982  -  201.2) 

February  1983  -  192.4)  14.1  percent  less 

February  1976  -  224.0) 

12  months  preceding 

March  1,   1983     -     246.7)  2.5  percent  less 

March  1,    1982     -  252.9) 

4.  Storage  (million  gallons)  as  of  March  1: 

Increase  %  Full 

1^83  -  Decrease  Capacity 

Alameda  Div.    (Capacity  48,014) 

44.745  48,363  3.618  101 

Peninsula  Div.    (Capacity  29,783) 

26,113  25,651  -  462  86 

Total   (Maximum  Capacity  77,797) 

70.858  74,014  3,156  95 


-2- 


Vandalism    and  Trespassing 


On    the   Peninsula   watershed   vandals   damaged    fencing   at    7  locations 
and   locks   were   stolen   from  gates   at   6   locations.      A   total    of  29 
Department  signs  were  stolen  or  destroyed.      The  plaque  on   the  Schussle 
monument   at   the  Lower  Crystal   Springs  Vista  Point  was  splashed  with 
paint.     The  cost  of  vandalism  repairs  was  $3,600.     A  total  of  79 
trespassers  were  evicted  during  the  month. 


On  the  Alameda  watershed  fencing  was  damaged  along  Calaveras, 
Geary  and  Marsh  Roads.     A  wire  gate  was  rammed  and  knocked  off  its 
hinges  along  Calaveras  Road.     The  padlock  and  hasp  were  stolen  from  one 
of  the  pump  houses  at  Pleasanton  Wells.     Five  suspects  were  arrested 
for  shooting  in  the  Calaveras  Reservoir  area.     It  should  be  noted  that 
approximately  6  out  10  trespassers  who  are  evicted  from  the  Calaveras 
Reservoir  area  are  carrying  guns.  Repair  of  vandalism  damage  amounted 
to  $1,300.     A  total  of  198  trespassers  were  evicted  during  the  month. 

In  San  Francisco  vandals  tried  to  poke  holes  into  the  metal 
entrance  door  at  the  Lane  Street  Pump  Station  and  cut  a  vent  screen  at 
the  College  Hill  Reservoir.     Total  cost  to  repair  damage  was  $120.00. 


Net  Paying  Sales 


Actual 
Estimated 
Increase /Decrease 
Increase/Decrease  (%) 


February  28 

1983 

$3,166,454 
3,166,675 
(221) 
(  .01) 


Year 
To  Date 

$28,334,178 

28,818,825 

(484,647) 

(1.68) 


Leases  and  Permits 

By  the  terms  of  their  leases  the  following  three  enterprises  pay 
in  February  all  royalties  or  percentage  of  revenue  through  January. 


Santa  Clara  Sand  and  Gravel  $6,773.89 
Sunol  Golf  Course  5,836.67 
Crystal  Springs  Golf  Course  5,039.52 
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Con 1 1 nuing  Programs 


Vehicle  Inspections 

Routine  10,000-mile  inspections  were  conducted  on  20  vehicles. 

Vehicle  Accidents 

During  the  month  of  February  there  was  1  accident  which  was 
non-preventable. 

Industrial  Accidents 

There  were  4  lost-time  injuries  in  February.     There  is  a  total 
of  9  for  the  calendar  year. 


Service  Renewals 


Replacement  of  old,  corroded  or 
undersize  piping 


February 
1983 


198 


Fiscal  Year 
1982-83 


1,996 


Meter  Repairs 


CDD  -  all  sizes 


Peninsula  (inspected  and 
repaired  as  needed) 


February 
1983 


Fiscal  Year 
1982-83 


29 


767 


12 


108 


Flushing 

Flushing  was  conducted  in  the  College  Hill  Reservoir  zone  in  the 
areas  bounded  by  17th  Street  on  the  north,  Wisconsin  on  the  east, 
Ripley  and  Randall  on  the  south  and  Sanchez  on  the  west. 

February  Fiscal  Year 

1983  1982-83 


Mains  (all  sizes),   lineal  feet  102.910  1.200,890 
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HETCH         HETCHY         WATER         AND  POWER 
MEMORANDUM 

DATE:     March  15.  1983 


TO:  RUDY  NOTHENBERG 

General  Manager  of  Public  Utilities 

FROM:  DEAN  W.  COFFEY 

General  Manager 

SUBJECT:     REPORT  ON  ACTIVITIES  OF  THE  DEPARTMENT 


Highlights 

Precipitation  on  Ketch  Hetchy's  Tuolumne  River  Watershed  continues  at  a  200% 
of  normal  pace.     Flyover  of  the  aerial  snow  survey  markers  on  March  8,  1983 
indicates  snow  depths  ranging  from  120  inches  at  Beehive  Meadow  at  6,500  feet 
to  220  inches  at  Wilmer  Lake  at  8,000  feet.     Tioga  Pass,  at  the  9,700-foot 
level,  had  156  inches.     The  snow  density  was  an  unusually  wet  A0%.     The  snow 
course  measurements  average  approximately  220%  of  the  March  1  normal. 


The  California  Department  of  Water  Resources  forecasts  that  the  April  through 
July  runoff  into  Hetch  Hetchy  will  be  1,010,000  acre-feet  and  that  into  Cherry- 
Eleanor  will  be  510,000.     Total  unimpaired  inflow  into  Don  Pedro  is  predicted 
at  2,100,000  acre-feet.     These  forecasts  are  based  on  normal  precipitation  from 
March  1  through  June  30. 


On  February  23  the  transition  of  responsibility  for  transit  overhead  line 
maintenance  officially  passed  from  Hetch  Hetchy  Water  and  Power  to  the 
Municipal  Railway.     Hetch  Hetchy  will  continue  to  accord  close  support  to  the 
Overhead  Lines  Division  by  providing  reliable  power  to  Muni  revenue  vehicles. 


H£rCH  HETCHY  OPERATIONS 
Storage  Conditions 


Storage  in 

Percent 

Storage  in 

Percent 

Capacity  in 

Acre-Feet  on 

of 

Acre-Feet  on 

of_ 

Reservoir 

Acre-Feet 

Mar.   1,  1983 

Capacity 

Mar.   1,  1982 

Capacity 

Hetch  Hetchy 

360, AOO 

260,980 

72 

207,440 

58 

Lake  Lloyd 

273,345 

171,242 

63 

192.351 

70 

Lake  Eleanor 

27,100 

17,706 

_65 

25,681 

95 

660,845 

449,928 

68 

425,472 

64 

Water  Regulation  and  Transmission 

In  compliance  with  the  request  of  the  San  Francisco  Water  Department,  the 
average  daily  delivery  of  water  to  the  Water  Department  remains  at  approximately 
80  mgd  for  the  month  of  February  by  the  use  of  San  Joaquin  Pipeline  No.  2. 

Power  Production 

During  the  month  of  February,  Moccasin,  Robert  C.   Kirkwood  and  Dion  R.  Holm 
Powerhouses  generated  41.240,   54.846  and  78.361  million  kilowatthours  respec- 
tively,  for  a  total  of  174.447  million  kilowatthours,   having  a  value  in  excess 
of  $5,990,000.     This  revenue  reflects  the  sale  during  the  month  of  some  57.5 
million  kilowatthours  to  the  assigned  industrial  customers  at  market  rates. 
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PUC 

1982/83 

2nd  QUARTER 
REPORT  OF 

REVEMUES  &  EXPENDITURES 


MUNICIPAL    RAI LWAY 


REVENUES 


In  the   first  quarter   there  were  two   revenue   problems  facing   the  Munj 
Railway  for  1982/83.      Fare   revenues  and   bridge  toll  revenues. 

Fare  box  revenue   is  still  lagging  budget,   but  by  less  than  reported  in 
the  first  quarter.     While  projections  continue  to  show  a  yea^*  end 
deficit  of  about  $600,000,  we  hope  that  we  will  be  able  to  recover 
earlier  farebox  shortfalls  by  year  end. 

The  second  revenue  problem  which  faced  the  Railway  was  a  shortfall  in 
the  amount  of  money  to  be   received   from  MTC  to  pay  for  SFMRIC  lease 
payments.      In   the  past  quarter  we  have  worked  out  an  agreement  with 
MTC  that  will   keep  the  PUC  whole   from   reductions  which  may  occur  to 
funding   sources   for  this  obligation. 

EXPENDITURES 


Muni   Railway  expenditures  are  generally  under  budget  with  two  majc 
exceptions.     The  first   is  Platform  Salaries  which  are  currently  being 
expended  at  a  rate  that  would  generate  a  deficit  of  approximately  $2  3 
million  by  year  end.     The  Commission  has  acted  on  a  supplemental  which 
transfers  funds  from  other  expenditure  objects  with  projected  savinqs 
to  Platform. 

The  second  problem   is  the  over  expenditures  of  overtime.     As  of  the 
end  of  the  second  quarter  overtime  usage   in  Equipment  Maintenance  is 
significantly  over  budget.     We  wil   be  watching   this  carefully  during 
the  third  quarter  and   take  whatever  action   is  necessary  to  ensure 
funding  continues. 

The  Materials  &  Supplies  expenditure   issue  addressed   in   the  first 
quarter   for  Equipment   Maintenance  appears  to  be  solved  due   to  a  large 
surplus  fuel  account. 

Expenditures  for  temporary  salaries  appear  abnormally  low.     This  is 
because  salaries  for   temporary  employees  are  being  charged  to 
permanent  salaries. 


PUC  BUREAUS 


Last  quarter  we  raised  the  issue  of  funding  for  personnel  for  UEB, 
UEB  was  charging  their  operating  funds  at  a  rate  that  would  exceed 
their  budget  by  $1.1  million  by  years  end.  We  have  now  worked  out  a 
process  that  wil  charge  back  to  capital  grants  UEB's  fair  share  of 
overhead  costs.  This  process  will  bring  UEB  in  line  with  budgeted 
amc  un t  s . 


HETCH  HETCHY 


Hatch  Hetchy  expenditues  during   the  2nd  quarter  were  within  plan 
Hetch  continues   to   experience  a  very  high  rate  of   revenue   from  sale  of 
power.      Interest   income  also   is  well  above  plan,     Hetch  Het-'hy 
continues   to  be   in  a  strong   financial  condition. 


WATER  DEPARTMENT 

Expenditures  for  the  2nd  quarter  were  within  the  established 
expend  i  ture  plan . 

Revenues   for   the  Water  Department  are  slightly  behind  plan.     Sale  of 
water   is  slightly  below  projections.     Interest  income  appears  to  be 
well  above  plan.     Overall,   the  Water  Department   is   in  sound  finan^ia 
ccndi t icn . 
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M   I_  N   U   T   E  S 
PUBLIC   UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 


Dxanne  Feinstein 
Mayor 

SPECIAL  MEETING 

Room  2-C,   City  Hall 

2: 30  P .M. 


April  5,  1983 


COMMISSIONERS 
Peter  McCrea,  President 
Thomas  Hsieh,  Vice  President 
H.   Welton  Flynn 
John  M .  Sanger 
Nancy  C .  Lenvin 


DEPARTMENTS 


BUREAUS 


Hetch  Hetchy  Project 
Water  Department 
Municipal  Railway 


Engineering  and  Construction 
Management 

Administration 

Financial  Management 

Information  Systems 

Performance  Monitoring 

Energy  Conservation 


Rudolf  Nothenberg 
GENERAL  MANAGER 

Romaine  A.  Boldridge 
SECRETARY 


83-065 


Call   to  Order:      2:42  P.M. 

Present:     Commissioner  H.   Welton  Flynn,  Commissioner  John  M.  Sanger, 
Commissioner  Nancy  Lenvin 

Absent:       President  Peter  McCrea,  Vice  President  Thomas  Hsieh 

Commissioner  H.  Welton  Flynn  presided. 

A  tape  of  the  meeting  is  on  file  in  the  office  of  the  Secretary 
of  the  Public  Utilities  Commission. 

RESOLUTION 
NO. 

On  motion  of  Sanger,   seconded  by  Lenvin, 
the  following  resolution  was  adopted: 

83-0138-A     W       Designating  Tuesday,  April  26,   1983,   at  2:00  P.M., 
in  Room  282,  City  Hall,  San  Francisco,   for  a 
public  hearing  by  the  Public  Utilities  Commission 
to  consider  proposals  for  rate  increases  and 
additional  charges  for  water  service  and  water 
supplied  by  the  San  Francisco  Water  Department. 

Votes:     Ayes  -  Flynn,   Sanger,  Lenvin 


On  motion  of  Sanger,   seconded  by  Lenvin, 
the  following  resolution  was  adopted: 

t3-0139-A     W       Declaring  the  existence  of  an  emergency,  and 

requesting  the  Mayor  to  recommend  to  the  Board 

of  Supervisors  to  approve  the  expenditure  of  funds 

to       repair     a  broken  16"  University  Mound  Reservoir 

feeder  main  at  Davis  Street,  north  of  Washington  Street, 

in  the  amount  of  $125,000,    for  which  funds  are 

available  in  32-001-38  72  3  3-2  02  0-204-01  - 

Facilities  and  Maintenance. 

Votes:     Ayes  -  Flynn,   Sanger,  Lenvin 


Copies  of  the  above  resolutions  are  on  file  in  the 

office  of  the  Secretary  of  the  Public  Utilities  Commission. 


THEREUPON  THE  MEETING  WAS  ADJOURNED:      2:45  P.M. 


ROMAINE  A.  BOLDRIDGE 
Secretary 


83-066 


RUBLfC;    UTILITIES  COMIfMISSfON 


BESO..UT.ON  83-0138  -A 


RESOLVED,   That  this  Commission  hereby 
designates  Tuesday,   April   26,    1983  at  2:00  p.m. 
in  Room  282,   City  Hall,   San  Francisco  as  the  date, 
time  and  place  for  a  public  hearing  by  the  Public 
Utilities  Commission  for  considering  proposals  for 
rate  increases  and  additional  charges  for  water 
service  and  water  supplied  by  the  San  Francisco 
Water  Department;   and  be  it  further 

RESOLVED,   That  the  proposed  water  rate 
increase  and  additional  charges  required  to  fund 
the  1983-84  Water  Department  budget  at  various 
levels  of  expenditures  are  to  be  made  available 
for  public  inspection  and  review  beginning  Monday, 
April  18,    1983  in  Room  287,   City  Hall,   San  Francisco. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

,,     ,.    ,  APRIL  51983 

at  tts  meeting  of  


Sfcretary,  Public  UtilitUi 


RESOLUTION  No83'~03-39  "A 


WHEREAS,   An  emergency  condition  has  existed  in  San 
Francisco  since  Thursday ,   March  31,    1983  at  4:00  a.m.  due 
to  a  broken  16"  University  Mound  Reservoir  feeder  main  at 
Davis  Street,   north  of  Washington  Street;  and 

WHEREAS,   The  force  of  the  water  from  the  main  break 
has  adversely  affected  the  integrity  of  the  street  and 
sidewalk  by  undermining  the  paving  over  an  extensive  area; 
and 

WHEREAS,   The  broken  water  main  has  impaired  water 
service  to  the  general  area ;  and 

WHEREAS,   Emergency  repairs  to  the  street,    sidewalk  and 
water  main  are  necessary  to  restore  normal  vehicular  and 
pedestrian  traffic,   to  carry  on  the  operation  of  the  San 
Francisco  Water  Department  without  interruption  and  to 
protect  the  interest  of  and  safeguard  the  health  and  welfare 
of  the  citizens  of  the  City  and  County  of  San  Francisco; 
and 

WHEREAS,   Such  repairs  must  be  made  expeditiously  to 
restore  the  integrity  of  those  streets  and  of  the  water 
distribution  system  and  to  eliminate  hazards  to  the  general 
public ;   therefore  be  it 

RESOLVED ,   That  time  being  of  essence ,   this  Commission 
in  accordance  with  the  provisions  of  Section  6.30  of  the 
Administrative  Code,   hereby  declares  the  existence  of  an 
emergency;   and  be  it  further 

RESOLVED,   That  this  Commission  hereby  requests  the 
Mayor  to  recommend  to  the  Board  of  Supervisors  to  approve 
the  expenditure  of  funds  for  said  emergency  repairs  in  the 
amount  of  $125,000.00  for  which  funds  are  available  in  32- 
001-387233-2020-204-01  -  Facilities  and  Maintenance. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

.    ,  »   APRIL    5  1983 

at  tts  meeting  of  


Secretary,  Public  Utilities  CommiSion 


March  29,  1983 


NOTICE  OF  EXECUTIVE  SESSION 


The  Public  Utilities  Commission  of  the  City  and 
County  of  San  Francisco  will  meet  in  executive  session 
for  the  purpose  of  discussing  an  attorney-client  matter 
on  Tuesday,  Hpril  12,   1983,  at  1:30  P.M.,  in  Room  287 
City  Hall,  San  Francisco,  California. 

By  order  of  the  Public  UtilitiewsCommission 


RAB:fh 

cc:     R.  Nothenber^ / 

M.  Dow  ^  / 

R,  Hackley y 

M.  Falco  / 


Romaine  A.  Boldridge 
Secretary 


M         N    U   T    E  S 
PUBLIC   UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 


Room  282,  City  Hall 
2:00  P.M. 

April  12,  1983 

COMMISSIONERS 
Peter  McCrea,  President 
Thomas  Hsieh,  Vice  President 
H.  Welton  Flynn 
John  M.  Sanger 
Nancy  C.  Lenvin 


Dianne  Feinstein 
Mayor 


DEPARTMENTS 


BUREAUS 


Hetch  Hetchy  Project 


Engineering  and  Construction 
Management 


Water  Department 


Administration 


Municipal  Railway 


Financial  Management 


Information  Systems 


Performance  Monitoring 


Energy  Conservation 


Rudolf  Nothenberg 


GENERAL  MANAGER 


Romaine  A.  Boldridge 


SECRETARY 


83-067 


Call  to  Order:      2:03  P.M. 

Present:     Vice  President  Thomas  Hsieh,   Commissioner  H.  Welton  Flynn, 
Commissioner  John  Sanger ,   Commissioner  Nancy  Lenvin 

Vice  President  Thomas  Hsieh  presided  until  President  Peter  McCrea 
arrived  at  2:15  P.M. 

The  Minutes  of  the  regular  meeting  of  March  22,   1983,  and  the 
special  meeting  of  April  5,    1983,  were  approved. 

A  tape  of  the  meeting  is  on  file  in  the  office  of  the  Secretary 
of  the  Public  Utilities  Commission. 


RESOLUTION 
NO. 


On  motion  of  Hsieh,   seconded  by  Sanger, 
the  following  resolution  was  adopted: 

83-0137-A     A     Requesting  the  Controller  to  draw  warrants  in  payment 
of  claims  against  the  Municipal  Railway  totalling 
$90,091.67. 

Votes:     Ayes  -  McCrea,   Hsieh,   Flynn,   Sanger,  Lenvin 


On  motion  of  Hsieh,   seconded  by  Sanger, 
the  following  resolution  was  adopted : 

83-0141-A     A     Approving  Revolving  Fund  payments  made  by  the  General 
Claims  Agent  totalling  $69,057.12  for  settlement  of 
claims  against  the  Municipal  Railway  in  the  month  of 
March,  1983. 

Votes:     Ayes  -  McCrea,   Hsieh,  Flynn,  Sanger,  Lenvin 


On  motion  of  Hsieh,   seconded  by  Sanger, 
the  following  resolution  was  adopted: 

83-0142         A    Approving  compromise  and  collection  of  damage  claims 
which  the  Municipal  Railway  has  against  miscellaneous 
debtors  in  the  amount  of  $18,660.40. 

Votes:     Ayes  -  McCrea,   Hsieh,  Flynn,  Sanger,  Lenvin 


On  motion  of  Hsieh,   seconded  by  Sanger, 
the  following  resolution  was  adopted: 

83-0143         E     Approving  the  plans  and  specifications  as  prepared  by 
staff,   and  authorizing  Bid  Call  under  Water  Department 
Contract  No.   1861  -  Construction  of  Fences  on  Water 
Department  properties  in  San  Mateo  and  Santa  Clara 
Counties,   estimated  to  cost  $43,136  (net). 

Votes :     Ayes  -  McCrea ,   Hsieh,  Flynn ,   Sanger ,  Lenvin 


83-068 


On  notion  of  Hsieh ,    seconded  by  Sanger , 
the  following  resolution  was  adopted : 

E     Approving  plans  and  specifications  as  prepared  by 
staff,   and  authorizing  Bid  Call  under  Hetch  Hetchy 
Contract  No.    694,   Replace  and  Paint  Steel  Trolley 
Poles,  various  locations,   estimated  to  cost  $194,000. 

Votes:     Ayes  -  McCrea,   Hsieh,   Flynn,   Sanger,  Lenvin 


On  motion  of  Hsieh,   seconded  by  Sanger, 
the  following  resolution  was  adopted: 

E     Approving  the  plans  and  specifications  as  prepared  by 
staff,   and  authorizing  Bid  Call  under  Hetch  Hetchy 
Contract  No.   701,  No.   24-Divisadero  Electrification 
Project,  Jackson  St.   to  Army  Street,   Street  Lighting 
Work,   estimated  to  cost  $662,000. 

Votes :     Ayes  -  McCrea ,   Hsieh,   Flynn ,   Sanger,  Lenvin 


On  motion  of  Hsieh,   seconded  by  Sanger, 
the  following     resolution  was  adopted: 

E     Awarding  San  Francisco  Water  Department  Contract  No. 
1852,  Replacement  of  Valve  No.  C-21  on  Bay  Division 
Pipeline  No.    3  near  Calaveras  Road  in  Milpitas,  in 
the  amount  of  $35,900  to  Power-Anderson,  Inc., 
Mountain  View. 

Votes:       Ayes  -  McCrea,  Hsieh,  Flynn,  Sanger,  Lenvin 


On  motion  of  Hsieh,   seconded  by  Sanger, 
the  following  resolution  was  adopted: 

E     Accepting  the  work  performed  under  Water  Department 
Contract  No.   1822,  Construction  of  Lumber  Storage 
Building  at  Sunol  Yard,  Alameda  County  as  satisfac- 
torily completed;   and  authorizing  final  payment  in 
the  amount  of  $2,388.44  to  Page  Construction  Co. 

Votes:     Ayes  -  McCrea,   Hsieh,   Flynn,   Sanger,  Lenvin 


On  motion  of  Hsieh,   seconded  by  Sanger, 
the  following  resolution  was  adopted: 

E     Accepting  the  work  performed  under  Water  Department 
Contract  No.   1833,   6-Inch  Ductile  Iron  Main  Installa- 
tion in  42nd  and  43rd  Avenues  between  Clement  Street 
and  Point  Lobos  Avenue  as  satisfactorily  completed; 
approving  credit  Modification  of  Contract  No.    1  in 
the  amount  of  $5,844.65  and  authorizing  final  payment 
in  the  amount  of  $3,715.01  to  BEPCO,  Inc. 

Votes:     Ayes  -  McCrea,   Hsieh,  Flynn,  Sanger,  Lenvin 


83-069 


On  motion  of  Hsieh,  seconded  by  Sanger, 
the  following  resolution  was  adopted: 


83-0149         E     Accepting  the  work  performed  under  Municipal  Railway 
Contract  No.  MR-806,   K-Line  Rail  Replacement,  and 
Rail  Grinding  on  Ocean  Avenue,   as  satisfactorily 
completed;   approving  Debit  Modification  of  Contract 
No,    3  in  the  amount  of  $3,373.00;   and  authorizing 
final  payment  in  the  amount  of  $14,435.05  to 
Stacy  and  Witbeck,  Inc. 

Votes:     Ayes  -  McCrea,   Hsieh,   Flynn,   Sanger,  Lenvin 

On  motion  of  Hsieh,   seconded  by  Sanger, 
the  following  resolution  was  adopted: 

83-0150         EC  Accepting  the  energy  audits  performed  by  the  firm  of 
Michael  Rhea  and  Associates,   Inc.   as  satisfactorily 
completed ,   and  authorizing  final  payment  at  a  cost 
of  $12,000. 

Votes :     Ayes  -  McCrea ,   Hsieh,  Flynn ,   Sanger,  Lenvin 

On  motion  of  Hsieh,   seconded  by  Sanger, 
the  following  resolution  was  adopted: 

83-0151        W     On  the  recommendation  of  the  Water  Department  and 

review  by  the  Director  of  Property ,   authorizing  the 
Property  Director  to  prepare  the  necessary  legislation 
for  quitclaiming  a  portion  of  the  Water  Department ' s 
right  of  way  easement  located  in  the  Pleasanton  Area . 

Votes :     Ayes  -  McCrea ,   Hsieh ,  Flynn ,   Sanger ,  Lenvin 


On  motion  of  Hsieh,   seconded  by  Sanger, 
the  following  resolution  was  adopted : 

83-0152        W    On  the  recommendation  of  the  Water  Department  and 

review  by  the  Director  of  Property,   authorizing  the 
Property  Director  to  prepare  the  necessary  legislation 
for  quitclaiming  portions  of  the  City's  36"  Alameda 
Pipeline  and  right  of  way  in  the  Niles  District, 
Alameda  County . 

Votes :     Ayes  -  McCrea ,   Hsieh ,  Flynn ,  Sanger ,  Lenvin 


On  motion  of  Hsieh,   seconded  by  Sanger, 
the  following  resolution  was  adopted: 

83-0153         F     Requesting  the  Mayor  to  recommend  to  the  Board  of 
Supervisors  the  immediate  filling  of  the  position 
of  Deputy  General  Manager,  Engineering,  Municipal 
Railway,   as  the  vacancy  over  an  extended  period  of 
time  will  result  in  a  serious  deficiency  in  the 
management  of  the  Facilities  Maintenance  Division. 

Votes:     Ayes  -  McCrea,   Hsieh,   Flynn,  Sanger,  Lenvin 


83-070 


On  motion  of  Hsieh,  seconded  by  Sanger, 
the   following  resolution  was  adopted: 


8  3-0154         F     Approving  an  amendment  to  the  contract  with  the  firm 
of  Howard,   Rice,  Nemerovski,  Canady,   Robertson  and 
Falk,   for  professional  services  in  the  litigation 
entitled,   Palo  Alto  v.  CCSF ,   by  increasing  the 
funding  from  $300,000  to  $340,000. 

Votes:     Ayes  -  McCrea,   Hsieh,   Flynn,   Sanger,  Lenvin 


On  motion  of  Hsieh,   seconded  by  Sanger, 
the  following  resolution  was  adopted: 

83-0155         F     Requesting  the  Mayor  to  recommend  to  the  Board  of 
Supervisors  a  Municipal  Railway  supplemental 
appropriation  in  the  Equipment  Maintenance 
Division  for  overtime  in  the  amount  of  $350,000  to 
be  transferred  from  permanent  craft  salaries 
and  materials  and  supplies  to  overtime. 

Votes :     Ayes  -  McCrea ,  Hsieh ,   Flynn ,   Sanger ,  Lenvin 


On  motion  of  Sanger,   seconded  by  Hsieh, 
the  following  resolution  was  adopted: 

83-0140-A    A    Approving  selection  of  Trans  Ad  and  authorizing 
execution  of   the  Transit  Advertising  Agreement. 

Votes:     Ayes  -  McCrea,   Hsieh,   Flynn,  Sanger 
Noes  -  Lenvin 


On  motion  of  Sanger,   seconded  by  Hsieh, 
the  following  resolution  was  adopted : 

83-0156         A    Authorizing  the  execution  of  a  10-year  lease  of 

Water  Department  land  located  in  South  San  Francisco, 
San  Mateo  County,   to  Treasure  Island  Motel  and 
Trailer  Court,   Inc.,   for  a  term  not  to  exceed  10 
years ,  commencing  retroactively  to  September  1 , 
1982,  and  terminating  August  31,   1992,   at  a 
basic  rent  of  $1,250  per  month  or  25%  of  gross 
rental  derived  by  Lessee  from  its  tenants, 
whichever  is  greater. 

Votes:     Ayes  -  McCrea,   Hsieh,  Flynn,   Sanger,  Lenvin 

On  motion  of  Lenvin,   seconded  by  Sanger, 
the  following  resolution  was  adopted: 

83-0157         A    Authorizing  the  General  Manager  of  Public  Utilities 
to  enter  into  an  agreement  with  Luxor  Cab  Co. 
for  the  provision  of  paratransit  lift  assisted  service 
for  the  period  April  17,   1983  to  June  30,   1986  for 
an  annual  amount  not  to  exceed  $460,350. 

Votes:     Ayes  -  McCrea,   Hsieh,   Flynn,   Sanger,  Lenvin 


83-071 


On  motion  of  Sanger ,    seconded  by  Flynn 
the  following  resolution  was  adopted: 

83-0158         MR  Approving  allocation  of  $392,000  from  the  Cable 
Car  Rehabilitation  Contingency  Fund  for  the 
purpose  of  acquiring  and  installing  new  wheels , 
axles,  and  brake  shoe  modifications  for  the 
cable  car  vehicles. 

Votes:     Ayes  -  Hsieh,   Flynn,   Sanger,  Lenvin 

Commissioner  H.  Welton  Flynn  excused  at  4:10  P.M. 

On  motion  of  Hsieh,   seconded  by  Sanger, 
the  following  resolution  was  adopted: 

83-0159         HH  Approving  the  Department  of  Public  Works'  proposal 
for  relighting  16th  Street  from  Valencia  to 
Dolores  Street,  with  the  provision  that  construction 
methods ,   component  selection  and  other  details 
meet  with  the  approval  of  the  Bureau  of  Light, 
Heat  and  Power. 

Votes:     Ayes  -  McCrea,  Hsieh,   Sanger,  Lenvin 

On  motion  of  Hsieh,   seconded  by  Sanger, 
the  following  resolution  was  adopted: 

83-0150         HH  Approving  the  Department  of  Public  Works  *  proposal 

for  relighting  on  Laguna  from  California  to  Pacific, 
Clay  from  Laguna  to  Buchanan  and  Octavia  from 
Washington  to  Pacific  Streets,  with  the  provision 
that  construction  methods ,  component  selection  and 
other  details  meet  with  the  approval  of  the  Bureau 
of  Light,  Heat  and  Power - 

Votes:     Ayes  -  McCrea,   Hsieh,   Sanger,  Lenvin 


On  motion  of  Hsieh,   seconded  by  Sanger, 
the  following  resolution  was  adopted: 

83-0161         HH  Approving  the  Department  of  Public  Works'  proposal 
for  relighting  on  Buchanan  between  California  and 
Pacific,  and  on  Webster  between  Clay  and  Pacific, 
provided  that  construction  methods ,  component 
selection  and  other  details  meet  with  the  approval 
of  the  Bureau  of  Light,  Heat  and  Power. 

Votes:     Ayes  -  McCrea,   Hsieh,  Sanger,  Lenvin 


On  motion  of  Lenvin,   seconded  by  Sanger, 
the  following  resolution  was  adopted: 

83-0162         HH  Approving  the  Department  of  Public  Works'  proposal 
for  relighting  Upper  Market  Street  from  McCoppin 
to  Castro  Streets;   the  plans  for  this  lighting 
project  have  been  reviewed  and  approved  by  the 
Bureau  of  Light,  Heat  and  Power. 

Votes:     Ayes  -  McCrea,   Hsieh,   Sanger,  Lenvin 


83-072 


On  motion  of  Sanger,  seconded  by  Lenvin, 
the  following  resolution  was  adopted : 


83-0163         W     Authorizing  staff  of  the  Water  Department  to 

advertise  and  circulate  a  Request  for  Proposal 
for  consultant  assistance  in  conducting  water 
waste  survey,   leak  detection  and  other  hydraulic 
investigations  and  pipeline  network  analysis; 
funding  of  $65,500  is  being  requested  under 
1983-84  budget. 

Votes:     Ayes  -  McCrea,   Hsieh,   Sanger,  Lenvin 


On  motion  of  Lenvin,   seconded  by  Sanger, 
the  following  resolution  was  adopted: 

83-0164         E     Authorizing  the  General  Manager  of  Public  Utilities 
to  execute  an  agreement  with  Environmental  Impact 
Planning  Corporation  to  proceed  with  the 
environmental  review  process  in  connection  with 
the  addition  of  a  third  generating  unit  at 
Kirkwood  Powerhouse  for  a  sum  not  to  exceed 
$175,000. 

Votes :     Ayes  -  McCrea ,   Hsieh ,   Sanger ,  Lenvin 


On  motion  of  Hsieh,   seconded  by  Lenvin, 
the  following  resolution  was  adopted : 

83-0165         E     Authorizing  the  Chief  Engineer  and  Deputy  General 
Manager ,   Public  Utilities  Commission ,   to  execute 
a  contract  with  Health  Record  Services  to  conduct 
a  study  for  a  sum  not  to  exceed  $7,000  to 
centralize  the  filing  system  and  furnish  filing 
equipment. 

Votes:     Ayes  -  McCrea,  Hsieh,   Sanger,  Lenvin 
Commissioner  John  Sanger  was  excused  at  4:23  p.m. 


On  motion  of  Hsieh,   seconded  by  Lenvin, 
the  following  resolution  was  adopted : 

83-0166         E     Awarding  Hetch  Hetchy  Contract  No.   659R,  Moccasin/ 
0 ' Shaughnessy  Water  System  Rehabilitation,  in 
the  amount  of  $193,920  to  Wayne  Fregien, 
General  Engineering  Contractor,  Stockton. 

Votes:     Ayes  -  McCrea,   Hsieh,  Lenvin 


On  motion  of  Lenvin,   seconded  by  Hsieh, 
the  following  resolution  was  adopted; 

83-0167         F     Authorizing  the  Assistant  General  Manager  of 

Finance,  PUC ,   to  apply  for,   accept,  and  expend 
$836,906  of  Transportation  Development  Act 
Article  4.5  funds  for  community  paratransit 
services  in  1983-84. 

Votes:     Ayes  -  McCrea,   Hsieh,  Lenvin 
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On  motion  of  Lenvin,    seconded  by  Hsieh, 
the  following  resolution  was  adopted: 

83-0168         F     Authorizing  the  Assistant  General  Manager  of 

Finance,   PUC,   to  apply  for,   accept,   and  expend 
$963,534  of  1981-82  Transportation  Development 
Act  funds  allocated  for  capital  improvements,  for 
use  in  fiscal  years  1982-83  and  1983-84. 

Votes:     McCrea,   Hsieh,  Lenvin 


On  motion  of  Lenvin,   seconded  by  Hsieh, 
the  following  resolution  was  adopted: 

83-0169         F     Authorizing  the  Assistant  General  Manager  of 

Finance,   Public  Utilities  Commission,   to  apply  for, 
accept,   and  expend  up  to  $55.1  million  of  operating 
assistance  in  the  form  of  Transportation  Development 
Act   (TDA)   Article  3  and  Article  4  revenues ,  AB1107 
Half-cent  Sales  Tax  revenues,   SB1335/AB2551  State 
Transit  Assistance    (STA)    revenues,   and  UMTA  operating 
assistance  for  FY  1983  San  Francisco  Municipal 
Railway  operations,   a  BART/MUNI  pass  subsidy,  and 
a  subsidy  for  Southern  Pacific    (commuter  rail) 
service . 

Votes :     McCrea ,  Hsieh ,  Lenvin 


On  motion  of  Lenvin,   seconded  by  Hsieh, 
the  following  resolution  was  adopted: 

83-0170         F     Requesting  the  Mayor  to  recommend  to  the  Board  of 

Supervisors  a  Hetch  Hetchy  supplemental  appropriation 
in  the  amount  of  $33,077,000  for  the  construction  of 
a  third  generating  unit  at  Kirkwood  Powerhouse. 

Votes :     McCrea,  Hsieh,  Lenvin 


On  motion  of  Lenvin,   seconded  by  Hsieh, 
the  following  resolution  was  adopted: 

83-0171         F     Requesting  the  San  Francisco  Municipal  Railway 

Improvement  Corporation  to  provide  $2,394,413.00  of 
required  local  match  for  the  purchase  of  new  diesel 
buses . 

Votes :     McCrea,   Hsieh ,  Lenvin 


On  motion  of  Hsieh,   seconded  by  Lenvin, 
the  following  resolution  was  adopted: 

83-0172         GO  Abolishing  the  Muni  Metro  Light  Rail  Vehicle, 
Board  of  Control . 

Votes:     McCrea,   Hsieh,  Lenvin 
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On  motion  of  Lenvin,   seconded  by  Hsieh, 
the  following  resolution  was  adopted: 

83-0173  GO  Establishing  a  Bureau  of  Personnel  and  Training, 

and  authorizing  the  classification  of  Manager, 
Bureau  of  Personnel  and  Training,   and  the 
reclassification  of  the  existing  position 
of  Assistant  General  Manager,  Administration, 
PUC. 

Votes :     McCrea ,   Hsieh ,   Flynn ,   Sanger ,  Lenvin 


On  motion  of  Flynn,   seconded  by  Sanger, 
the  following  resolution  was  adopted: 

83-0174  GO  Approving  the  appointment  of  Andrea  Gourdine  as 

Manager,  Bureau  of  Personnel  and  Training; 
said  appointment  to  be  effective  May  1,  1983. 

Votes :     McCrea ,   Hsieh ,  Flynn ,   Sanger ,  Lenvin 


On  motion  of  Lenvin,   seconded  by  Sanger, 
the  following  resolution  was  adopted: 

83-0175  GO  Authorizing  the  General  Manager  of  Public  Utilities 

to  execute  Modification  No.    3  to  the  Agreement 
with  Public  Management  Consulting  Associates, 
not  to  exceed  $20,000.00. 

Votes:     McCrea,   Hsieh,  Flynn,   Sanger,  Lenvin 


Copies  of  the  above  resolutions  are  on  file  in  the 
office  of  the  Secretary  of  the  Public  Utilities 
Commission. 


************* 


REPORT  OF  THE   GENERAL  MANAGER 
Cable  Car  Contingency  Funds. 

Mr.   Rudolf  Nothenberg,  General  Manager  of  Public  Utilities,  reported 
that  the  Mayor's  Fiscal  Advisory  Committee  reviewed  and  approved 
the  use  of  contingency  funds  for  the  acquisition  and  installa- 
tion of  new  wheels,   axles  and  brake  shoes  for  the  cable  car 
vehicles,  with  the  understanding  that  when  other  sources  of 
funds  become  available  the  contingency  fund  would  be  replenished. 
Mr.   Jere  Jacobs,  of  the  Mayor's  Fiscal  Advisory  Committee,  said 
that  the  Committee  had  approved  borrowing  from  the  contingency 
fund  but  recognizes  the  importance  of  maintaining  the  fund  for 
unforeseen  needs  of  the  trackway  and  barn  construction  contracts. 

On  motion  of  Commissioner  Sanger,   seconded  by  Commissioner 
Flynn  Resolution  No.   83-0158  was  adopted,   allocating  $392,000 
from  the  Cable  Car  Rehabilitation  Contingency  Fund. 

************* 
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Cable  Car  Construction  Schedule. 

Mr.   Clay  Baldwin,   Project  Manager,  O ' Br ien-Kreitzberg  and 
Associates,   consultant,   reported  that  contract  No,  MR-684  is 
behind  schedule  due  to  above  normal  rain  this  winter.  He 
recommended  proceeding  on  an  overtime  basis,   two  hours  each 
weekday  and  eight  hours  on  Saturdays,    from  now  until  May  16, 
1983,  at  a  cost  of  $22,500.     While  many  of  the  other  contracts 
are  also  behind  schedule,  he  said  that  he  would  work  with 
the  contractors  and  monitor  their  production  rates.     At  this 
time  he  did  not  recommend  use  of  overtime . 

President  Peter  McCrea  arrived  at  2:15  P.M. 

************* 

Bureau  of  Personnel  and  Training. 

Mr.  Nothenberg  stated  that  both  an  internal  study  and  a  review 
by  the  Mayor's  Fiscal  Advisory  Committee  recommended  creation 
of  a  Bureau  of  Personnel .     He  recommended  that  the  Commission 
take  action  to  create  such  a  bureau  and  include  the  PUC 
Training  Unit  therein . 

On  motion  of  Commissioner  Lenvin ,   seconded  by  Commissioner 
Hsieh ,  Resolution  No .   83-0173,  creating  the  bureau ,  was  adopted . 

Mr.  Nothenberg  introduced  Ms.  Andrea  Gourdine  and  requested 
approval  of  her  appointment  as  Manager ,  Bureau  of  Personnel 
and  Training . 

On  motion  of  Commissioner  Flynn,   seconded  by  Commissioner 
Sanger,  Resolution  No.   83-0174,   approving  the  appointment  was 
unanimously  adopted. 

************* 

Nematodes . 

Mr.  Nothenberg  reported  that  in  a  recent  routine  test  of  water 
quality  nematodes,  microscopic  organisms,  were  discovered  in 
some  portion  of  our  water.     He  said  that  both  the  local  and 
State  Departments  of  Health  have  determined  that  this  does  not 
constitute  a  health  problem.     They  are  believed  to  result 
from  the  excess  amount  of  runoff  from  this  year ' s  rainy 
season. 

************ 

Resolution  No.   83-0140-A  --  Awarding  Transit  Advertising  Agreement. 

Mr.  Nothenberg  reported  that  the  interview  committee  established 
by  the  Commission,   composed  of  Commissioners  Flynn  and  Sanger 
and  himself,  has  two  points  of  view.     The  first  being  that 
we  start  new  negotiations  and  the  contract  would  be  awarded 
based  upon  the  "bottom  line."     The  other  point  of  view  is  that 
we  had  a  legitimate  process  which  resulted  in  a  good  contract. 
Any  proposal  subsequent  to  that  would  have  to  be  significantly 
superior  in  order  to  change  the  recommendation  to  the  Board  of 
Supervisors .     Draft  resolutions  expressing  each  point  of  view 
are  submitted  for  consideration  by  the  Commission. 

Mr.  Nothenberg  said  that  the  proposal  by  Winston  Network  has 
a  higher  value,  approximately  $250,000  to  $450,000  more  over 
the  life  of  the  contract,  depending  upon  the  assumptions  used 
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for  sales  and  inflation.     He  recommended  selection  of  Winston 
Network,   provided  that  they  raise  their  bond  to  equal  the 
minimum  yearly  guarantee  and  that  they  show  how  they  will  meet 
the  affirmative  action  requirements. 

Commissioner  Sanger  said  that  he  valued  the  bid  by  Winston 
Network  to  be  3  -  5%  higher  under  normal  circumstances.  He 
said  that  there  were  enough  uncertainties  that  no  one  is  able 
to  determine  the  actual  values  of  either  proposal  over  the 
life  of  the  contract.     He  expressed  the  opinion  that  the 
potentially  higher  offer  of  3  -  5%  more  on  the  minimum  is  not 
enough  to  justify  overturning  the  previous  process. 

Commissioner  Flynn  said  that  he  was  appalled  by  the  financial 
statement  submitted  by  Winston  Network.     In  addition,  he 
expressed  concern  about  the  firm's  ability  to  meet  the 
affirmative  action  goals  of  this  contract,   given  the  company's 
existing  local  workforce. 

Mr.   Jack  Jost,  West  Coast  Regional  Manager  for  Winston  Network, 
stated  that  the  firm  is  willing  to  increase  its  bond  and 
comply  with  the  affirmative  action  goals  through  the  hiring 
of  10  -  12  new  employees . 

Mr.  Charles  Clifford,  Attorney  for  Winston  Network,   said  that 
the  firm  is  a  family  owned  corporation,   therefore,   it  is  not 
in  its  best  interest  to  show  large  profits  on  its  financial 
statement.     He  noted  that  there  had  been  an  increase  in  net 
worth.     Commissioner  Flynn  replied  that  the  increase  in  net 
worth  had  come  from  activities  other  than  advertising . 

Commissioner  Hsieh  commended  the  committee  members  for  their 
efforts .     He  said  that  unless  a  flaw  can  be  found  in  the 
previous  process ,  he  supported  the  original  selection  of 
Trans  Ad. 

Commissioner  Lenvin  said  that  once  the  Commission  agreed  to 
reopen  negotiations ,   in  her  opinion ,   award  of  the  contract 
should  be  based  on  the  highest  bid. 

On  motion  of  Commissioner  Sanger ,   seconded  by  Commissioner 
Hsieh,  Resolution  No.   83-0140-A,  approving  the  selection  of 
Trans  Ad  and  authorizing  execution  of  the  Transit  Advertising 
Agreement  with  Trans  Ad  was  adopted.     On  the  question, 
Commissioners  McCrea,  Hsieh,   Flynn  and  Sanger  voted  "aye". 
Commissioner  Lenvin  voted  "no" . 

************* 

Resolution  No.   83-0164--Authorizing  an  agreement  with  Environ- 
mental Impact  Planning  Corporation. 

President  McCrea  questioned  a  contract  for  $175,000  to  complete 
a  focused  environmental  impact  report  on  the  proposed  third 
generating  unit  at  Kirkwood  powerhouse.     Mr.  Oral  Moore,  Deputy 
General  Manager  and  Chief  Engineer,   PUC,   replied  that  instream 
studies  may  be  required.     Commissioner  Sanger  suggested  going 
straight  into  the  initial  study  to  save  time  rather  than  doing 
the  project  in  phases. 

Mr.  Nothenberg  stated  that  staff  would  negotiate  the  agreement 
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to  expedite  the  study  at  the  least  cost. 

************* 

Commissioner  Sanger  was  excused  at  4:23  P.M. 


THEREUPON,   THE  MEETING  WAS  ADJOURNED:      4:29  P.M. 


Secretary 
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C ITV     AND     COLTMTV     OF       SAN     F-RANC I  SCO 

Resolution  No.    83-0137- A 


4-12-83 


RESOLVED,    That  on  reccrmendation  of  the  General  Manager  of  Public  Utilities/ 
The  General  Claims  Agent  thereof,  and  the  City  Attorney,  this  Ocnmission  approved  and  hereby 
requests  the  Controller  to  allot  funds  and  to  draw  Wcirrants  against  such  fu«is  as  are  or  will 
be  avciilable  in  payment  of  claims  against  the  Municipal  Railvay: 


Claimant 


Acdt.  No. 
&  Prayer 


Non-Litigated  Settlements 


Type 


Accident 
Date 


PI/ 
PD 


Settlement 


None 

Litigated  Settlements 

Mcuria  De  Martini  aka 
Maria  Deanartini 


81  T  5141-1 
$25,000.00 


1-7+ 


11-  4-81 


$  8,500.00 


Judith  B.  Lacuadra  aka  80  C  5034-2  11-9 

Judith  Lacuadra  $175,000.00 

(Co-deft,  to  pay  $17,500.00,  also.) 


9-15-80 


5,000.00 


Jack  Earl  Vesica  aka 
Jack  Earl  Vosika 


80  C  5072-1 
$750,000.00 


1-6 


4-26-81 


A 


15,000.00 


Edna  L.  Willis 


80  B  0812-1 
$15,000.00 


2-7+ 


10-18-80 


15,000.00 


Martha  Zuranich 

Judgment 
Andrew  C.  Choate 


78  T  1323-2 
$15,000.00 


2-7 


4-20-79 


77  B  0375-2         14-1  9-  1-77 

$25,000.00 
(Includes  Costs  +  Interest  is  demanded.) 


6,250.00 


4,918.69 


Lorenzo  Eugenic 
and 

Lydia  L.  Eugenio 


78  T  1323-1 
$150,000.00 


12-1+ 


4-20-79 


(Includes  Costs  +  Interest  is  demanded.) 


A 


35,422.98 


Index  560946     Sub-object  1450 


$90,091.67 


Total  Settlements: 


(7) 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the 
Public  Utilities  Commission  at  its  meeting  of  April  12,  1983. 


Public  Utilities  Commission  at  i 
Romaine  A.   Boldridge ,  Secretary 


4-12-83 
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WHEREAS,  The  Board  of  Supervisors  has  suggested  that  the 
Public  Utilities  Commission  reopen  negotiations  with  respect 
to  the  proposed  transit  advertising  contract;  and 

WHEREAS,   The  two  highest  rated  contestants  in  the  earlier 
process  were  given  an  opportunity  to  submit  new  offers  of 
financial  guarantees  and  participation  rates;  and 

WHEREAS,  The  Public  Utilities  Commission  believes  that  a 
change  in  the  original  recommendation  of  a  contractor  would  only 
be  justified  if  the  original  process  and  the  recommendation 
based  on  it  were  seriously  flawed  or  if  the  results  of  the 
second  process  were  to  produce  significant  monetary  differences 
between  the  contenders,  and 

WHEREAS,  The  Public  Utilities  Commission  finds  no  fault  in 
the  original  process  and,  moreover,   finds  that  the  monetary 
differences  between  the  two  parties  emanating  from  the  second 
process  are  not  substantial  enough  to  justify  a  change  in  the 
recommendation  of  contractors,   now,   therefore,   be  it 

RESOLVED,  That  the  Public  Utilities  Commission  acknowledges 
the  fairness  and  integrity  of  the  original  Muni  Transit 
Advertising  Agreement  Selection  Committee  process,   findings  and 
recommendations;   and,  be  it  further 

RESOLVED,  That  this  Commission  approves  the  selection  of 
Trans  Ad,   a  division  of  Jim  Pattison  Industries,  Ltd., 
Toronto,  Canada,   as  recommended  by  the  PUC  Transit  Advertising 
Subcommittee;   and,  be  it  further 

RESOLVED,  That  the  General  Manager  is  authorized  to 
negotiate,   execute,   and  submit  to  the  Board  of  Supervisors  for 
approval,  a  contract  embodying  the  terms  of  the  most  recent 
proposal  made  by  Trans  Ad. 


i  h€reby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Vtilitiet  Commusum 

April  12,  1983 


at  its  meeting  of  


fUBLIC    UTfLITtES  COMMISSION 


RESOLUTION  No 


RESOLVED,    That  this  Ccfcinission  hereby  approves, 
in  accx^rdance  with  Resolution  No.  77-0184,  adopted  April  12, 
1977,  painient  of  clains  in  the  ar.>ount  of  $69,057.12,  mde 
by  the  Itoicipal  Railvay,  inonth  of  March,  1983,  per 
Revolving  Fund  Direct  Payment  Nos  :    CL0145,  CL0152,  CL0156, 
CL0158,  CL0164,  CL0166  and  Direct  Payment  Nos.:  CL0147. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

f  flPRfL    12  1983 


at  its  meeting  of 


Secretary,  Puotic  L'tiJttics  Commtssiom 


RUDLtC    UT-ILtTieS  COMMISSION 


RESOLUTION  NO 


83-(M42 


RESOLVED.  That  this  Commission  on  the 
recommendation  of  the  General  Manager  of  Public 
Utilities,  Department  Managers,  and  the  City 
Attorney,  hereby  approves  compromise  settlements, 
month  of  March,  1983,  total  amount  billed 
$15,643.09.  total  Compromise  settlement:  $7,267.92; 
and  approves  collections,  month  of  March,  1983. 
amount  of  $18,660.40,   for  payment  of  damage 
claims  which  the  Municipal  Railway  has  against 
miscellaneous  debtors,  per  lists  dated  April  4,  1983. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of   APRIL,  121983 


eeretary,  Publicuiilities  Commission  g 


RESOLUTION  No  H3-0143 


RESOLVED,  That  the  Public  Utilities  Commission  does  hereby 
note  that  the  project  which  is  the  subject  of  this  resolution  has 
been  determined  by  the  Department  of  City  Planning  to  be  categori- 
cally exempt  as  a  Class  1(b)  project  under  the  State  Guidelines 
implementing  the  California  Environmental  Quality  Act  and,  be  it 
further 

RESOLVED,  That  this  Commission  approves  the  plans  and 
specifications  as  prepared  and  recommended  by  staff,  and  hereby 
authorizes  Bid  Call  as  follows: 

Water  Department  Contract  No.  1861  -  Construction  of 
Fences  on  Water  Department  properties  in  San  Mateo  and  Santa  Clara 
Counties. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

.    ,  APRIL  121983 

at  Us  meeting  oj  


Secielary,  Puotic  Utilities  Commissi\ 


RESOLUTiON  NO 


WHEREAS,  Under  Hetch  Hetchy  Contract  No*  694,  replacing  and 
painting  steel  trolley  poles  and  doing  related  work  is  to  be  per- 
formed ;  and 

WHEREAS,  The  Department  of  City  Planning  has  determined  this 
project  to  be  categorically  exempt  from  the  California  Environmental 
Quality  Act  and  State  Guidelines  under  Classes  1(b)  and  1(d);  now, 
therefore,  be  it 

RESOLVED,  That  this  Commission  approves  the  plans  and 
specifications  as  prepared  by  staff,  and  hereby  authorizes  bid  call 
for  Hetch  Hetchy  Contract  NOo  694,  Replace  and  Paint  Steel  Trolley 
Poles,  Various  Locations, 


/  htreby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


APRI 


PLVBLro     UTII  fXfES  CO/VlfVllSSION 


RESOLUTION  N 


WHEREAS,  Under  Hetch  Hetchy  Contract  No.  701 
furnishing  and  installing  a  street  lighting  system  and  related 
work  is  to  be  performed  under  the  Trolley  Coach  Overhead 
Program  with  approximately  95  percent  financing  under  a  State 
grant;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission,  before  acting  on 
the  subject  project,  does  hereby  certify  that  it  has  reviewed 
and  considered  the  information  contained  in  the  Final  Negative 
Declaration  issued  by  the  Department  of  City  Planning  on 
September  19,  1980  covering  the  No.  24  Divisadero  Electrification 
Project  (EE  80.85);  and,  be  it  further 

RESOLVED,  That  this  Commission  approves  the  plans 
and  specifications  as  prepared  and  recommended  by  staff,  and 
hereby  authorizes  bid  call  for  Hetch  Hetchy  Contract  No.  701, 
No.  24  Divisadero  Electrification  Project,  Jackson  Street  to 
Army  Street,  Street  Lighting  Work. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of   ■     APRIL     1 2 1983 


j^Blic  ^itthe^i^mmi^t^ 


RESOLUTION  No 


RESOLVED,  That  this  Commission  hereby  awards  San  Francisco 
Water  Department  Contract  No.  1852,  Replacement  of  Valve  No,  C-21  on 
Bay  Division  Pipeline  No.  3  near  Calaveras  Road  in  Milpitas  in  the 
amount  of  $35,900  to  Power- Anderson,  Inc.,  2271  Charleston  Road, 
Mountain  View,  California  94043  as  the  lowest  regular  and  responsible 
bidder,  and  rejects  all  other  bids  for  the  work* 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
a,  i..  m»un,  o,  ^      APKIL       I  2  1963   


Utilities  Commisffon 


RESOLUTION  N^S^Ot/t? 


RESOLVED.  That  this  Conmilssion  accepts  the  work  performed 
under  Water  Department  Contract  No.  1822.  Construction  of  Lumber 
Storage  Building  at  Sunol  Yard.  Alameda  County,  as  satisfactorily 
completed;  authorizes  an  extension  of  time  for  unavoidable  delays 
of  20  working  days;  and  authorizes  final  payment  in  the  amount  of 
$2,388.44  to  the  Contractor,  Page  Construction  Company. 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

 ^PRIL  121983 


Secretary,  Public  Utilities  Commtsmon 


'""^^■^^^^Tl  LI  TIES  CO/V\/V\i:S5IOIS| 

83-0148 


RESOLUTION  No* 


RESOLVED,  That  this  Commission  accepts  the  work  performed 
under  Water  Department  Contract  No,  1833,  6-Inch  Ductile  Iron  Main 
Installation  in  42nd  and  43rd  Avenues  between  Clement  Street  and 
Point  Lobos  Avenue  as  satisfactorily  completed;  approves  credit 
Modification  of  Contract  No.  1  in  the  amount  of  $5,844.65  and 
authorizes  final  payment  in  the  amount  of  $3,715.01  to  the  Contractor, 
BEPCO,  Inc. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  C 
a,  its  n.«,.n«  o,  Ll^^l^       1  2  1983 


ommission 


Secrelaty,  Public  Utilities  Commissi 


RESOLUTION  No83'-"Gi 


RESOLVED,  That  this  Commission  accepts  the  work  performed  under 
Municipal  Railway  Contract  No.  MR-806.  K-Line  Rail  Replacement,  and 
Rail  Grinding  on  Ocean  Avenue,   as  satisfactorily  completed;  approves 
Debit  Modification  of  Contract  No.   3  in  the  amount  of  $3,373.00;  and 
authorizes  final  payment  in  the  amount  of  $14,435.05  to  the  Contractor, 
Stacy  and  Witbeck,  Inc. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  ^     ^^^^^^  ^  ^  ^983  ^ 


Secretary,  Public  Utilities  Commission 


RESOLUTION  No  ^SS^^QiSO 


WHEREAS,  The  Public  Utilities  Commission,  in  its  Resolution  No.  82-0394 
authorized  the  Bureau  of  Energy  Conservation  to  enter  into  a  contract  with 
Michael  Rhea  and  Associates.  Inc.  for  the  provision  of  energy  audits  on 
seventeen  municipal  facilities  for  the  sum  of  $45,000.00;  and 

WHEREAS,  Michael  Rhea  and  Associates,  Inc.  has  submitted  enerey 
audits  within  the  contract  period;  and 

.nH..«  WHEREAS,  The  Bureau  of  Energy  Conservation  has  reviewed  these  energy 
audits  and  has  found  them  satisfactory  and  in  keeping  with  the  terms  of 
the  contract;  now,  THEREFORE,  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  hereby  authorizes  the 
Jr^h^  lu^n^o^^  T^ZlTo^-  '  — -  AuthorLl^Ln 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of 

f   'APRIL    1  2  1983, 


APRJL  1  2  1983 
kjrYK4j^  (J. 


Secretary,  Public  Utilities  ComrnisJfon 


'BLVC     UTILITIES  COMMISSION 


RESOLUTION  No 


83-0151 


WHEREAS,  A  request  has  been  made  to  the  City  and  County  of 
San  Francisco  to  quitclaim  a  portion  of  the  Water  Department's  right  of 
way  easement  located  in  the  Pleasanton  Area;  and 

WHEREAS,  The  Water  Department  has  reviewed  this  request  and 
finds  no  anticipated  use  for  said  easement  and  recommends  this  action; 
and 

WHEREAS,  The  Water  Department  proposes  that  the  relinquishment 
be  made  subject  to  a  consideration  to  be  determined  by  the  Director  of 
Property,  now  therefore;  be  it 

RESOLVED,  That  this  Commission  hereby  authorizes  the  Director 
of  Property  to  prepare  the  necessary  legislation  for  quitclaiming  said 
portion  of  easement  for  adoption  by  the  Board  of  Supervisors. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

'    APRIL     1 1  1983 


at  its  meeting  of_ 


Secretary,  Public  Utilities  Commismn 


public;  utilities 

ciTV  ANO  couurr  of 


RESOLUTION  No 


WHEREAS,  Alameda  County  Water  District,  the  owners 
of  the  Bunting  Pit  property  in  which  the  City's  36"  Alameda 
Pipeline  and  Right  of  Way  crosses,  has  requested  the  City  to 
quitclaim  the  portion  of  said  pipeline  and  Right  of  Way 
within  their  property  as  shown  on  Dwg.  B-4245,  and 

WHEREAS,  The  Water  Department  has  reviewed  the 
proposed  request  and  finds  the  subject  pipeline  and  Right  of 
Way  surplus  to  the  Department's  needs,  and 

WHEREAS,  The  proposed  quitclaim  shall  be  made 
subject  to  a  consideration  to  be  determined  by  the  Director 
of  Property?  now,  therefore,  be  it 

RESOLVED,  That  the  Commission  hereby  authorizes 
the  Director  of  Property  to  prepare  the  necessary  legislation 
for  adoption  by  the  Board  of  Supervisors  to  consummate  the 
execution  of  a  quitclaim. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  ^     AfRU       I  2  IMLj 


Secretary,  Public  Utilities  Commissfin 


PUBLIC    UTILITIES  COAflMISSIOtM 

CITY    AND    COUI-JTV    OT    6AN  FRANCISCO 


RESOLUTION  No 


83-0153 


WHEREAS,   The  Municipal  Railway's  Deputy  General  Manager 
Engineering  will  retire  on  June  30,    1983  with  unused  sick 
leave  credits  of  one-hundred  and  twenty-height    (128)    days  for 
which  he  is  entitled  to  compensation;  and 

WHEREAS,   Normally  the  replacement  of  an  employee  receiving 
compensation  in  lieu  of  sick  leave  credits  cannot  be  made 
until  such  payment  has  been  recovered  from  appropriations 
made  for  personal  services,   except  where  department  require- 
ments are  such  that  said  position  must  be  filled  immediately; 
and 

WHEREAS,   The  vacancy  of  this  position  over  a  long  period  of 
time  will  result  in  a  serious  deficiency  in  the  management  of 
the  Municipal  Railway  Facilities  Maintenance  Division;  there- 
fore,  be  it, 

RESOLVED,   That  this  Commission  hereby  requests  the  Mayor  to 
recommend  to  the  Board  of  Supervisors  that  this  position  be 
filled  immediately  per  the  Annual  Appropriation  Ordinance, 
Section  10,   Subsection  7. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
atiUn^siincn,  APRIL  121983 

" """""  n  -—i^  t^n  -j- 

Secretary,  Public  Utilities  Commismn^ 


V^UBLIC     UTILITIES  COMMISSIOIsi 


RESOLUTION  NO 


83-01 54 


WHEREAS,  This  Commission  has  previously  retained  the  law 
firm  oe  Howard,  Rice,  Nemerovski,  Canady,  Robertson  and  Palk,  fo 
professional  services  with  respect  to  the  conduct  of  the 
litigation  entitled,  "Palo  Alto  v.  CCSF" ,  contesting  the  validit 
of  the  method  by  which  water  rates  are  set  by  this  Commission  fo 
peninsula  resale  customers;  and 

WHEREAS,  Previously  authorized  funding  for  services  under 
said  contract  have  been  nearly  expended,  NOW,  THERRFORE,  TT  TS 

RESOLVED,  That  this  Commission  approves  an  amendment  to 
said  contract  increasing  the  funding  from  the  sum  of  $300,000  to 
$340,000. 


2314C 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  APRIL  X.2J9£ 


Secretary,  Public  Utilities  CommiXion 


f*UBLIC     UTILITIES  COMMISSION 

CITV  ANO  COUNT V  OF  BAM  FRAIsiCieCO 


RESOLUTrON  No 


83-0155 


V/HE.^EAS,   During  the  current  fiscal  year  the  Municipal 
Railway  is  experiencing  higher  rate  of  overtime  expenditure  than 
budgeted;  and 

VJHEREAS/   In  order  to  continue  to  meet  motor  coach  availa- 
bility for  the  remainder  of  the  fiscal  year,  management  must 
schedule  extra  service  hours  through  the  use  of  overtime  funds; 
and 

WHEREAS,   The  department  has  realized  a  savings  in  both 
permanent  craft  salaries  and  fuels  and  lubricants;   now,  therefore, 
be  it 

RESOLVED,   That  this  Commission  hereby  requests  the  Mayor 
to  recommend  to  the  Board  of  Supervisors  a  Municipal  Railway 
supplemental  appropriation  in  the  Equipment  Maintenance  Division 
for  overtime  in  the  amount  of  $350,000  to  be  transferred  from 
permanent  craft  salaries  and  fuels  and  lubricants. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

'    APRIL  121983 


at  its  meeting  of 


Secretary,  Pu^tc  Utilities  Commission 


t^lTV  AND  COUWTV  OF  SAr<l  FRAMtl&i^O 


RESOLUTION  No 


83-0156 


RESOLVED,  That  this  Commission  hereby  approves  the  terms  and  condi- 
tions and  authorizes  the  execution  of  that  certain  2.31  acres  lease  of  right 
of  way  land  under  the  jurisdiction  of  San  Francisco  Water  Department,  as  shewn 
on  Water  Departinent  Drawing  No.  C-1174,  copies  of  which  are  on  file  with 
Conmission ' s  Secretary,  to  Treasure  Island  Motel  and  Trailer  Court,  Inc., 
Lessee,  for  a  term  not  to  exceed  ten  (10)  years,  conmencing  retroactively 
to  September  1,  1982  and  terminating  August  31,  1992,  at  a  basic  rent  of 
$1,250  per  month  or  25%  of  gross  rental  (excepting  payment  for  utilities) 
derived  by  Lessee  from  its  tenants  on  the  demised  premises,  \fl*iichever  is 
greater,  and  further  subject  to  the  adjustment  of  the  basic  rent  at  the  end 
of  the  fifth  year  in  direct  proportion  to  any  percentage  increase  in  the 
Consumer  Price  Index  during  the  initial  5-year  period,  plus  reimbursement 
of  taxes  and  assessments  paid  by  City  on  premises;  and  be  it, 

FURTHER  RESOLVED,  That  the  two  (2)  Land  Use  Permits  identified  by 
Water  Departnent  Drawing  Nos.  B-1854  and  B-2010,  and  dated  August  31,  1970 
respectively,  are  hereby  revoked  . 


J  hereby  certify  tfutt  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

..     ,    ,  APRIL  121983 

at  Its  meeting  o;  ■  


Secretary,  Ptiblic  UtiUtiesCommisSbn 


RUBLIC    UTILITIES  COfVlfVIISSION 

CITV  AND  COUNTV  Or  SAN  FRANCISCO 


RESOLUTION  NcjSSrriliS*? 

WHERAS,  The  Public  Utilities  Commission  on  December  14, 
1982  adopted  Resolution  82-0560  directing  staff  to  undertake  a 
competitive  bid  process  for  the  provision  of  paratransit  lift 
assisted  service;  and 

WHEREAS,  Eight  proposals  were  submitted  for  the  provision 
of  said  service;  and 

WHEREAS,  The  Evaluation  Committee  has  determined  that  Luxor 
Cab  Company  submitted  the  lowest  most  qualified  proposal;  and 

WHEREAS,  Staff  concurs  with  the  findings  of  the  Evaluation 
Committee,  now  therefore,  be  it 

RESOLVED,  That  this  Commission  authorizes  the  General 
Manager  to  enter  into  an  agreement  with  Luxor  Cab  Company  for  the 
provision  of  paratransit  lift  assisted  services  for  the  period 
April  17,  1983  to  June  30,  1986  for  an  annual  amount  not  to 
exceed  $460,350;  and  be  it  further 

RESOLVED,  That  in  the  event  that  additional  funds  to 
increase  service  levels  are  obtained  by  this  Commission  and 
certified  to  by  the  Controller,  the  General  Manager  is  hereby 
authorized,  without  additional  modification  of  the  Agreement  by 
Commission,  to  use  said  funds  to  increase  the  daily  rate  of 
passenger  tr ips  for  wheelchair  users  and  for  others  requir ing 
such  services  in  accordance  with  provisions  of  Appendix  A, 
attached  to  the  Agreement. 


4647C 


/  htrtby  certify  that  tht  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  

V   APRIL  121083 


Secretary,  Public  Utilities  CommisMon 


PUBLIC    UTILITIES  COMMISSION 

CITY  AND  OOUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No. 

WHEREAS,  The  cable  car  vehicles  require  new  wheels,  axles,  and 
brake  shoe  modifications  to  be  used  on  the  track  system;  and 

WHEREAS,  The  Mayor's  Fiscal  Advisory  Committee  has  reviewed  and 
approved  the  use  of  contingency  funds  for  this  purpose;  now,  there- 
fore, be  it 

RESOLVED,  That  this  Commission  authorizes  the  Public  Utilities 
Commission  General  Manager  to  allocate  $392,000  from  the  Cable  Car 
Rehabilitation  Contingency  Fund  for  the  purpose  of  acquisition  and 
installation  of  new  wheels,  axles,  and  brake  shoe  modifications  for 
the  cable  car  vehicles. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commiuion 

.    ,  ,    APRIL     1  21983 

dtitsmctflingof  1  — 


Secretary,  Pui>ric  Utilities  CommlWn 


PUBLIC    UTILITIES  COMMISSION 

CITY  AND  COOMTY  OF   8AIV  FRANCISCO 


RESOLUTION  K.^  83-0159 


WHEREAS,  The  Department  of  Public  Works,  in  accordance 
with  the  Administrative  Code,  has  submitted  to  this  Commission 
plans  for  installing  9  high  pressure  sodium  vapor  street  lights  in 
the  Sixteenth  Street,  commercial  district  as  depicted  in  their 
Drawing  45,691,  and 

WHEREAS,  The  Bureau  of  Light,  Heat  and  Power,  after 
reviewing  said  plans  recommends  approval;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the 
Department  of  Public  Works*  proposal  for  relighting  Sixteenth  Street 
from  Valencia  to  Dolores  Street  with  the  provision  that  construction 
methods,  component  selection  and  other  details  meet  with  the  approval 
of  the  Bureau  of  Light,  Heat  and  Power. 


/  hereby  certify  that  the  foregoing  resolution  was  a 
at  its  meeting  of  . 


>n  ivas  adopted  hyAdOCTublic  Utilities 

t  APRIL  "fS^f^^ 


Commission 


Secretary,  Public  Utilities  Commisdon 


f»WBl.IC    UTILITIES  COrAMISSiON 

CITY  AND  COUNTY   OF    SAN    ^^    .    r  ! 


RESOLUTION  NO.  8^1-0160 


WHEREAS,  The  Department  of  Public  Works,  in  accordance 
with  the  Administrative  Code,  has  submitted  to  this  Commission  plans 
for  installing  18  high  pressure  sodium  vapor  street  lights  in  the 
Pacific  Heights  Area,  Stage  I  -  Phase  II  as  depicted  in  their 
Drawing  43,001,  and 

WHEREAS,  The  Bureau  of  Light,  Heat  and  Power,  after  review- 
ing said  plans  recommends  approval;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves  the 
Department  of  Public  Works  *  proposal  for  relighting  on  Laguna  from 
California  to  Pacific,  Clay  from  Laguna  to  Buchanan  and  Octavia  from 
Washington  to  Pacific  Streets,  with  the  provision  that  construction 
methods,  component  selection  and  other  details  meet  with  the  approval 
of  the  Bureau  of  Light,  Heat  and  Power. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  APRIL  X2J983- 


PUBLIC    UTILITIES  COfVlfVliSSIOlM 

CITV  AMD  COOMTlf  OF"  SAM  FHAMCISCO 


RESOLUTION        83  0161 


WHEREAS,  The  Department  of  Public  Works,  in  accordance 
with  the  Administrative  Code,  has  submitted  to  this  Commission  plans 
for  installing  15  high  pressure  sodium  vapor  street  lights  in  the 
Pacific  Heights  Area,  in  their  Drawings  43,726,1  and  43,727.1,  and 

WHEREAS,  The  Bureau  of  Light,  Heat  and  Power,  after  review- 
ing said  plans  recommends  approval;  now,  therefore,  be  It 

RESOLVED,  That  this  Commission  hereby  approves  the 
Department  of  Public  Works '  proposal  for  relighting  on  Buchanan 
between  California  and  Pacific,  and  on  Webster  between  Clay  and 
Pacific,  with  the  provision  that  construction  methods,  component 
selection  and  other  details  meet  with  the  approval  of  the  Bureau 
of  Light,  Heat  and  Power. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  k     AfRIL  12  1> 


Secretary.  Public  Utilities  Commis^on 


PUBLIC    UTILITIES  COmMISSIOr>4 

CtTY  AMO  COUNTV  OF"  SAN  FRANCISCO 


RESOLUTION  NO. 

83-0162 


WHEREAS,  The  Department  of  Public  Works,  in 
accordance  with  the  Administrative  Code,  has  submitted  to 
this  Commission  plans  and  specifications  for  installing 
high  pressure  sodium  vapor  Path-of-Gold  streetlights  on 
Upper  Market  Street,  between  McCoppin  and  Castro,  as 
depicted  in  their  Drawing  Nos.  44,644  thru  44,656  and 
44,662  thru  44,665,  and 

WHEREAS,  The  Bureau  of  Light,  Heat  and  Power, 
after  reviewing  said  plans  recommends  approval;  now, 
therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  approves 
the  Department  of  Public  Works'  proposal  for  relighting 
Upper  Market  Street  from  McCoppin  to  Castro  Streets. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  ^     APRIL  121983 


Secretary,  Public  Utilities  Commisffon 


RUBLIC    UTILITIES  COMMISSION 


CIT-Y    AND    COUISITV    OF    SAN  FRANCISCO 


RESOLUTION  No 


80-0163 


RESOLVED,  That  this  Commission  hereby  authorizes 
the  Water  Department  to  advertise  and  circulate  to 
prospective  consultants  a  Request  for  Proposal  for 
consultant  assistance  in  conducting  water  waste 
survey  and  pipeline  network  analysis. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of 


I  APR 


1  2 1983 


PUBLIC    UTILITIES  COMMISSION 

CITf    AND    COUMTV    OF    SAN  FRANCISCO 


RESOLUTION  No 


83-01 fiA 


WHEREAS.  By  Resolution  No.  82-0519,  this  Commission  authorized 
the  General  Manager  of  Hetch  Hetchy  Water  and  Power  to  proceed  with  the 
environmental  review  process  in  connection  with  the  addition  of  a  third 
generating  unit  at  Kirkwood  Powerhouse;  and 

WHEREAS,  Funding  was  approved  in  the  1982-83  Hetch  Hetchy 
budget  under  professional  services  to  provide  the  monies  necessary  for 
this  environmental  review  process;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  authorizes  the  General 
Manager  of  Public  Utilities  to  execute         an  agreement  with  Environmental 
Impact  Planning  Corporation  to  prepare  an  Environmental  Impact  Report  on 
the  addition  of  a  third  generating  unit  at  Kirkwood  Powerhouse  for  a  sum 
not  to  exceed  $175,000. 


/  hereby  certify  that  the  feiregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of  APRIL     1  2  1983 


Secretary,  Public  Utilities  Commission 


PUBLIC    UTILITIES  COMMISSION 

CtTV  AIMO  COUMTY  Or   9AN  rRAMCISCO 


RESOLUTION  No 


83--C165 


WHEREAS,  This  Commission  has  approved  the  selection 
of  Health  Record  Services  to  conduct  a  study  on  consolidation, 
reorganization  and  training  for  a  centralized  filing  system; 
and  to  furnish  filing  equipment  for  the  Utilities  Engineering 
Bureau;  and 

WHEREAS,  Funds  for  this  project  have  been  approved  in 
the  Hetch  Hetchy  FY  1982-83  budget;  and 

WHEREAS,  The  Commission  by  Resolution  No.  83-0077  dated 
February  22,  1983,  has  authorized  the  Chief  Engineer  and 
Deputy  General  Manager,  PUC,  to  negotiate  an  agreement  with 
Health  Record  Services  to  perform  the  aforementioned  services; 
and 

WHEREAS,  Such  agreement  has  been  negotiated  with  Health 
Record  Services^  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  authorizes  the 
Chief  Engineer  and  Deputy  General  Manager,  PUC,  to  execute 
the  attached  agreement  with  Health  Record  Services  to  perform 
the  tasks  enumerated  in  the  agreement  for  a  sum  not  to  exceed 
$7,000. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

,  I   APRIL  121983 

at  Us  meeting  of   - 


Secreiary,  Public  Utilities  Commisnon 


PUBLIC    UTILITIES  COMJVIISSION 

CITY  AMD  COUNTY   OF   SAN  FRANCISCO 


RESOLUTION  No 


RESOLVED,  That  this  Commission  hereby  awards  Hetch  Hetchy 
Contract  No.  659R,  Moccasin/0 'Shaughnessy  Water  System  Rehabilitation, 
in  the  amount  of  $193,920,00  to  Wayne  Fregien,  General  Engineering 
Contractor,  4945  E.  Waterloo  Road,  Stockton,  California  95205,  as  the 
lowest  regular  and  responsible  bidder. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of_   ,         APRIL     1  2 1983 


Secretary,  Public  Utilities  Commisswn 


PUBLIC    UTILITIES  COMiVllSSION 

CITY  AMD  COUNTY   Or   BAN  FRAMCIBCO 


RESOLUTION  No 


WHEREAS,  the  Transportation  Development  Act  (TDA) ,  as  aniended  (Public 
Utilities  Code  Sections  9920  et  seq,)^  provides  for  the  disbursement  of  funds 
from  the  Local  Transportation  Fund  of  the  County  of  San  Francisco  for  use  by 
eligible  claimants  for  the  purpose  of  supporting  public  transportation  systems, 
pedestrian/bicycle  projects  and  conmunity  paratransit  services;  and 

WHEREAS,  pursuant  to  the  provisions  of  the  TDA,  as  amended,  and  pursuant 
to  the  applicable  rules  and  regulations  thereunder  (21  Cal.  Admin.  Code  Sections 
6600  et  seq.),  a  prospective  claimant  wishing  to  receive  an  allocation  from 
Local  Transportation  Funds  shall  file  its  claim  with  the  Metropolitan  Transpor- 
tation Commission;  and 

WHEREAS,  TDA  Article  4.5  funds  from  the  Local  Transportation  Fund  of  San 
Francisco  County  will  be  required  in  fiscal  year  1983-84  to  support  community 
paratransit  services,  including  van  and  taxi;  now,  therefore  be  it 

RESOLVED,  that  the  Assistant  General  Manager  of  Finance,  Public 
Utilities  Commission  is  authorized  to  apply  for,  accept,  and  expend  $836,906 
of  Transportation  Development  Act  Article  4.5  funds  for  corrmunity  paratransit 
services;  and  be  it  further 

RESOLVED,  that  the  Assistant  General  Manager  of  Finance,  Public 
Utilities  Oonmission  is  authorized  to  execute  and  file  an  appropriate  claim 
pursuant  to  the  terms  of  the  Transportation  Development  Act,  as  amended,  and 
pursuant  to  applicable  rules  and  regulations  promulgated  thereunder,  together 
with  all  necessary  supporting  documents,  with  the  Metropolitan  Transportation 
Corrmission  for  an  allocation  of  TDA  funds  in  fiscal  year  1983-84;  and  be  it 
further 

RESOLVED,  that  a  copy  of  this  resolution  be  transmitted  to  the 
Metropolitan  Transportation  Commission  in  conjunction  with  the  filing  of  the 
claim;  and  the  Metropolitan  Transportation  Coirmission  be  requested  to  concur 
in  these  findings  and  grant  the  allocations  of  funds  as  specified  herein. 


/  htrgby  certify  that  the  fortgoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

a.  Us        „/  i   APRIl  121993 


Secretary,  Public  Utilities  Commissi- 


PUBLIC    UTILITIES  COMMISSIOIM 

CITV  AND  COUMTY   OF   SAN  FRANCISCO 


RESOLUTION  No 


83-0168 


WHEREAS,   the  City  and  County  of  San  Francisco  is  an  eliqible 
cxaimant  for  BART  Half  Cent  Sales  Tax  revenues  and  Transportation 
Development  Act  funds  pursuant  to  provisions  of  PUC  Sections 
29142.2(1),    (b) ,   and   (c)    and  99200  et  seq.   respectively;  and 

WHEREAS,   the  San  Francisco  Public  Utilities  Commission  has 
maintained  fare  levels  such  that  fare  revenues  equal  at  least  33 
percent  of  operating  cost  in  the  year  for  which  these  funds  are 
requested;  and 

WHEREAS,   the  San  Francisco  Public  Utilities  Commission  is 
a  participating  member  in  the  Transit  Operator  Coordinating  Council; 
and 

WHEREAS,   the  funds  requested  in  this  reallocation  claim  have 
been  reviewed  and  approved  by  the  MTC  in  1931-82  for  allocation 
to  the  San  Francisco  Public  Utilities  Commission;  and 

WHEREAS,   these  funds  have  been  allocated  to  the  San  Francisco 
Municipal  Railway  by  HTC  Resolution  No.    990  for  Municipal  Railway 
capital  improvement  projects  in  FY  1981-82;  and 

WHEREAS,   these  monies  were  not  encumbered  on  or  before  June 
30,    1982,   as  required  by  the  TDA  allocation  instruction,  but  these 
allocated  funds  are  still  required  for  Municipal  Railway  improvement 
projects;   now,   therefore  be  it 

RESOLVED,   that  the  Assistant  General  Manager  of  Finance, 
Public  Utilities  Commission  is  authorized  to  apply  for,  accept 
and  expend  $963,534  of  1981-82  Transportation  Developm.ent  Act  funds 
unencumbered  as  of  June  30,    1982  for  use  in  fiscal  years  1982- 
83  and  1983-84  for  capital  improvement  projects;   and  be  it  further 

RESOLVED,   that  the  Assistant  General  Manager  of  Finance, 
Public  Utilities  Commission  is  authorized  to  furnish  whatever 
additional  information  may  be  required  by  MTC  with  respect  to  this 
reauest. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  *     ^   APRIL       1  Z  1983 


Secretary,  Public  Utilities  CommissMn 


PUBLIC    UTILITIES  COMMISSION 

CITY   AND  COUNTY   OF   SAN  FRANCISCO 


RESOLUTION  Nn  83" '0*3  69 


WHEREAS,  the  City  and  County  of  San  Francisco,  Public  Utilities  Commission 
requires  $55,1  million  of  regional  and  federal  subsidies  to  finance  the  1983- 
84  operations  and  improvements  of  the  Municipal  Railways  and 

WHEREAS,  the  City  and  County  of  San  Francisco,  Public  Utilities  Commission 
proposes  to  claim  TDA  Article  4  monies,  TDA  Article  3  monies,  STA  monies,  AB1107 
Half-cent  Sales  Tax  revenues,  and  UMTA  operating  assistance  for  1983-84,  all  of 
which,  when  combined,  shall  not  exceed  $55.1  million;  and 

WHEREAS,  the  actual  distribution  of  1983-84  transit  operating  assistance 
to  AC  Transit,  BART,  and  Muni  is  subject  to  the  recommendations  of  the  AB842 
Transit  Finance  rolicy  Committee;  and 

WHEREAS,  the  City  and  County  of  Jan  Francisco  is  an  eligible  claimant  for 
BART  Half-cent  Sales  Tax  revenues  and  Transportation  Development  Act  funds  pursuant 
to  provisions  of  PUC  Sections  29142.2  (l),  (b),  and  (c)  and  99200  et  seq  respectively, 
and 

WHEREAS,  the  San  Francisco  Public  Utilities  Commission  has  maintained  fare 
levels  sufficient  to  comply  with  the  requirements  of  AB1107  in  the  year  for  which 
sales  tax  funds  are  requested;  and 

WHEREAS,  the  San  Franc  isco  Public  Utilities  Commission  is  a  participating 
member  in  the  Transit  "operators  Coordinating  Council;  and 

WHEREAS,  the  City  and  County  of  San  Francisco  proposes  to  use  TM  Article 
3  Pedestrian/Bicycle  Funds  to  help  support  Municipal  Railway  transit  operations; 
and 

WHEREAS,  the  Secretary  of  Transportation  is  authorized  to  make  grants  for 
mass  transportation  projects;  and 

WHEREAS ,  the  contract  for  financial  assistance  will  impose  certain  obligations 
upon  the  applicant,  including  the  provision  by  it  of  the  local  share  of  project 
costs;  and 

WHEREAS,  it  is  required  by  the  U.S.  Department  of  Transportation  in  accordance 
with  the  provisions  of  Title  VI  of  the  Civil  Rights  Act  of  1964,  that  in  connection 
with  the  filing  of  an  application  for  assistance  under  the  Urban  Mass  Transportation 
Act  of  1964,  as  amended,  the  applicant  give  an  assurance  that  it  will  comply  with 
Title  VI  of  the  Civil  Rights  Act  of  1964  and  the  U.S.  Department  of  Transportation 
requirements  thereunder;  and 

WHEREAS ,  it  is  the  goal  of  the  applicant  that  minority  business  enterprises 
be  utilized  to  the  fullest  extent  possible  in  connection  with  this/these  project(s), 
and  that  definitive  procedures  are  established  and  administered  to  ensure  that 
minority  businesses  shall  have  the  maximum  feasible  opportunity  to  compete  for 
contracts  when  prociiring  construction  contracts,  supplies,  equipment  contracts, 
or  consultant  and  other  services;  now,  therefore  be  it 

RES  LVED,  that  the  Assistant  General  Manager,  Finance,  Public  Utilities 
Commission  is  authorized  to  apply  for,  accept,  and  expend  up  to  $55.1  million 
in  the  form  oi  Transportation  Development  Act  (TDA)  Article  3  and  Article  4  funds. 
State  Transit  Assistance  (STA)  funds,  AB1107  Half -cent  Sales  Tax  funds,  and  UMTA 
operating  assistance  funds  for  1983-84  Municipal  Railway  operations  and  improvements; 
and  be  it  further 


PUBLIC    UTILITIES  CO/MMISSiOlM 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No  . 


RESJLVED,  that  the  Assistant  General  Manager,  Finance,  Public  Utilities 
Commission  is  authorized  to  execute  and  file  an  application  on  behalf  of  the  City 
and  County  of  San  Francis'  o.  Public  Utilities  Commission  with  the  U.S.  Department 
of  Transportation  and  the  Metropolitan  Transportation  Commission,  in  an  amount 
not  to  exceed  $55.1  million,  to  aid  in  the  financing  of  the  1983-84  Municipal 
Railway  operations  and  improvements;  and  be  it  further 

RESOLVED,  that  the  Assistant  General  Manager,  Finance,  Public  Utilities 
Commission,  is  authorized  to  accept  and  expend  all  TDA,  ^TA,  AB1107 ,  and  UMTA 
funds  which  might  be  allocated  by  the  Metropolitan  Transportation  Commission  for 
1983-84  Municipal  Railway  operations  and  improvements,  up  to  a  total  of  $55.1 
million;  and  be  it  further 

REG3LVED,  that  the  Assistant  General  Manager  of  Finance,  Public  Utilities 
Commission  is  authorized  to  furnish  such  additional  information  as  the  U.S. 
Department  of  Transportation  or  the  Metropolitan  Transportation  Commission'may 
require  in  connection  with  the  application  for  the  project;  and  be  it  further 

RESOLVED,  that  the  General  Manager,  Public  Utilities  Commission  is  authorized 
to  set  forth  and  execute  affirmative  minority  business  policies  in  connection 
with  the  project's  procurement  needs;  and  be  it  further 

RESOLVED,  that  the  Assistant  General  Manager  of  Finance,  Public  Utilities 
Commission  is  authorized  to  execute  grant  agreements  on  behalf  of  the  City  and 
County  of  San  Francisco  with  the  U.S.  Department  of  Transportation  for  aid  in 
the  financing  of  the  operating  assistance  projects. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  APML      1 2J98: 


Secretary,  Public  Utilities  Commissi4 


PUBLIC    UTILITIES  COfVl/VliSSION 

CITY  AND  COUNTY  OF   SAN  FRAMdSCO 


RESOLUTION  No 


83-0170 


WHEREAS,   The  Public  Utilities  Commission  through 
Resolution  No.   80-010  authorized  a  study  to  determine  the 
opportunities  for  additional  power  generation  facilities 
within  the  Hetch  Hetchy  System;  and 

WHEREAS,   As  a  result  of  the  study  it  was  recommended 
that  an  additional   33,75  MW  generating  unit  be  installed  at 
the  existing  Kirkwood  Powerhouse;  and 

WHEREAS,   The  Public  Utilities  Commission  through 
Resolution  No.   82-0519  authorized  the  General  Manager  of 
Hetch  Hetchy  Water  and  Power  to  proceed  with  the  environmental 
review  process,    design  studies  and  the  preparation  of  plans 
and  specifications  in  connection  with  the  addition  of  a  third 
generating  unit  at  Kirkwood  Powerhouse;   now,   therefore,   be  it 

RESOLVED,   That  this  Commission  hereby  requests  the  Mayor 
to  recommend  to  the  Board  of  Supervisors  a  Hetch  Hetchy  supple- 
mental appropriation  in  the  amount  of  $33,077,000.00  for  the 
construction  of  a  third  generating  unit  at  Kirkwood  Powerhouse. 


1  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

I  APRIL  1^1983 


at  its  meeting  of 


Sweretary, 


'eretary.  Public  Utilities  Commismtn 


PUBLIC    UTILITIES  COIVlNIISSIOfM 

CITV  AND  COUf^TY    OF   SArS  FRAMCIBCO 


RESOLUTION  NoZfZ  T 


WHEREAS,   the  Urban  Mass  Transportation  Administration  awarded 
to  the  San  Francisco  Public  Utilities  Commission  $31.45  million 
of  capital  assistance  for  the  purchase  of  110  standard  diesel 
buses  and  55  articulated  diesel  buses;  and 

WHEREAS,  a  local  match  contribution  of  twenty  percent  of 
total  costs  is  required  in  order  to  use  the  UMTA  bus  purchase 
funds;  and 

WHEREAS,   the  Metropolitan  Transportation  Commission  has 
allocated  $5,468,087  of  sales  tax  and  bridge  toll  revenues  as 
partial  local  match  for  the  project;  and 

WHEREAS,   an  additional  $2,394,413  of  local  match  is  required 
to  purchase  these  buses;  and 

WHEREAS,   the  contribution  of  local  match  capital  by  the  San 
Francisco  Municipal  Railway  Improvement  Corporation    (SFMRIC)  for 
the  bus  acquisition  will  allow  San  Francisco  PUC  to  use  Bridge 
Toll  revenues  allocated  by  the  Metropolitan  Transportation 
Commission  for  the  payment  of  the  City's  1982-83  lease  obligations 
to  SFMRIC;  and 

WHEREAS,   it  is  to  the  City's  advantage  to  use  these  regional 
Bridge  Toll  funds  rather  than  its  own  monies  for  the  payment  of 
the  SFMRIC  leases;   now,   therefore  be  it 

RESOLVED,   that  the  Public  Utilities  Commission  requests  the 
San  Francisco  Municipal  Railway  Improvement  Corporation  to  provide 
$2,394,413  of  required  local  match  for  the  purchase  of  new  diesel 
buses. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of  f     APRIL  121983 


ttary.  Public  Utilities  CommisSton 


SecietaTy_ 


PUBLIC    UTILITIES  CO/VllVllSSIOts| 

CITY  AND  COUNTY  OF   SAN  FRANCISCO 


83-0172 

RESOLUTION  No  •'^       a  rm 


WHEREAS,  This  Commission  adopted  Resolution  No.   77-0502  on 
November  8,   1977  establishing  the  Muni  Metro  Light  Rail  Vehicle  Advisory 
Board  of  Control  to  address  major  policy  issues  relating  to  the  introduc- 
tion of  Muni  Metro  Light  Rail  Vehicle  service  in  San  Francisco;  and 

WHEREAS,  Successful  weekday  Muni  Metro  service  began  in  1981 
followed  by  full  seven-day  a  week  service  in  1982;  now,   therefore,  be  it 

RESOLVED,  That  this  Commission  having  attained  full  operation 
of  the  Muni  Metro  system,  hereby  abolishes  the  Muni  Metro  Light  Rail 
Vehicle  Advisory  Board  of  Control. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

,    ,  I    APRIL  121983 

at  tts  meeting  of  


Seiretary,  Puoiit  Ulutties  Ctf/nnia-i 


PUBLIC   UTILITIES  COMMISSION 

CITY  AND  COUNTY  OP  SAJ4  fRANCISCO 


RESOLUTION  No 


WHEREAS     Every  aspect  of  Public  Utilities  Commission  (PUC) 
operations  is  affected  by  the  performance  of  the  PUC  Personnel 
^3  set  ion ;  and 

^^^K?^^'  Personnel  Section  has  been  unable  to 

meet  reasonable  and  necessary  performance  standards;  and 

WHEREAS,  The  result  of  the  Mayor's  Fiscal  Advisory 
Committee  and  PUC  internal  studies  both  recommend  formation  of 
a  Bureau  of  Personnel  as  an  important  part  of  correctinq  the 
existing  situation;  and 

WHEREAS,   Removal  of  the  personnel  function  from  the 
Bureau  of  Administration  will  lessen  the  responsibility  of 
that  Bureau;   now,   therefore,  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  establish 
a  Bureau  of  Personnel  and  Training  and  a  position  of  Manager, 
Bureau  of  Personnel  and  Training;   and  be  it  further 

RESOLVED,  That  the  existing  position  of  Assistant  General 
Manager,  Administration,   be  abolished  and  replaced  with  a 
position  titled  Manager,   Bureau  of  Administration;   and  be  it 
further 

RESOLVED,  That  the  General  Manager  of  Public  Utilities 
work  with  the  Civil  Service  Commission  to  accomplish  the 
classification  of  these  new  positions,   and  their  interim 
filling  pending  classification;   and  be  it  further 

RESOLVED,  That  the  General  Manager  of  Public  Utilities 
request  the  Mayor  to  modify  the  budget  submitted  for  1983-84 
to  reflect  these  changes. 


I  hereby  certify  that  the  foregoing  resolution,  uwi^ptea  ty^t'J^^Sblic  Utilities  Commission 

.^n^.unso,  :_iV^PRtL  121983 


1 


Secretary.  Public  Utiltete.3  Co 


PUBLIC    UTILITIES  COMMISSION 

CITV  AND  COUNTY  OF  SAN  FRANCrsCO 


RESOLUTION  No 


83-ri74 


RESOLVED,  That  this  Conunission,  pursuant  to  the 
provisions  of  Section  3.593  of  the  Charter  of  the  City 
and  county  of  San  Francisco,  hereby  approves  the  appointment 
made  by  the  General  Manager  of  Public  Utilities,  of 
Andrea  Gourdine  as  Manager,  Bureau  of  Personnel  and  Training; 
said  appointment  to  be  effective  May  1,  1983. 


/  htreby  certijy  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of    L_l  '^Pfi"-  121983 


Secretary,  Public  Utttities  Commissi 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAM  FftANCieCO 

RESOLUTION  Uo^Zll  

WHEREAS,   The  San  Francisco  Public  Utilities  Commission  is 
committed  to  improving  management  effectiveness;  and 

WHEREAS,   The  Public  Management  Consulting  Associates  (PMC) 
has  presented  to  the  Public  Utilities  Commission  a  proposal  to: 
assist  management  in  objective  and  strategy  development;  role 
clarification  and  expectation;   effectively  functioning  with  the 
external  environment;   and  increased  communication  skills;  and 

WHEREAS,   Senior  management  and  the  Public  Utilities  Commission 
Training  Unit  desires  to  accept  the  proposal  recommended  by  PMC; 
now,   therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  authorizes  the  General 
Manager  of  the  Public  Utilities  Commission  to  execute  Modification 
Number  Three    (3)    to  the  Agreement  with  the  Public  Management 
Consulting  Associates  not  to  exceed  $20,000.00;   and  be  it  further 

RESOLVED,  That  this  Commission  hereby  authorizes  the  Bureau 
of  Finance  to  proceed  immediately  to  establish  the  necessary  accounts 
for  this  modification . 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commisn'ow 

« ^ ™«.„g of  '   APRIL  ,,1  21983 


/I   7^ — *7 — 

SecrtftdT^i,  Public  Utilities  Go  mmisai&n 


RUBLIC    UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No 


83-0176 


WHEREAS,  On  recommendation  of  the  City  Attorney  in  the  ca 
of  Robert  Kaplan  v.  City  and  County  of  San  Francisco,  et  al., 
Superior  Court  No.  790-224,   it  is 

RESOLVED,  This  Commission  approves  an  offer  of  settlement 
to  be  made  on  the  above-entitled  case  pursuant  to  Code  of  Civil 
Procedure  Section  998,  in  an  amount  not  to  exceed  $2,500,000.00 


4387C 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 


at  its  meeting  of  


Secretary,  Public  Utilities  Commission 


CITY  AND  COUNTY  OF  SAIM  FRANCISCO 

DIANNE  FE1NSTEIN.  Mayor 
RUDOLF  NOTHENBERG,  GeoeraJ  Martagef 

UTILITIES  ENGINEERING  BUREAU 

ORAL  MOORE,  Chiel  Engineer  and  Deputy  Genefsl  Manager 


SAN  FRANCISCO 
MUNICIPAL  RAILWAY 


HETCH  METCHY 
WATER  AND  POWER 


SAN  FRANCISCO 
WATER  DEPABTMENT 


April  18,  1983 


MEMORANDUM 


TO:  Members,  Public  Utilities  Commission 

Commissioner  Peter  McCrea,  President 
Commissioner  Thomas  Hsieh,  Vice  President 
Commissioner  H.  Welton  Flynn 
Commissioner  John  M.  Sanger 
Commissioner  Nancy  C.  Lenvln 

FROM:  Oral  L.  Moore 

SUBJECT:     Authorization  of  Contract  Modifications 


By  PUC  Resolution  81-0101,  dated  March  10,   1981,  the  Commission  delegated  to 
the  General  Manager  of  Public  Utilities  and/or  the  Deputy  General  Manager  and 
Chief  Engineer  authority  to  execute  construction  contract  modifications  in 
amounts  up  to  $50,000  or  10%  of  original  contract  and  to  report  quarterly  all 
contract  modifications  so  authorized. 

Summarized  below  are  all  contract  modifications  authorized  during  the  period 
January  1  -  March  31,  1983. 

HH-629        Underground  Transit  Power  Facilities,  Columbus  and  Van  Ness  Avenue, 
North  Point,  Stockton  and  Union  Street. 

Contract  Modification  No.  3        $13,518.00    (4.2%  of  Contract) 

Revised  the  work  to  be  performed  under  Lump  Sum  bid  Items  No.  21 
and  A . 

HH-642         Station  N  -  Equipment  Installation  and  Related  Work. 

Contract  Modification  No.   1        $260.00     (0.25%  of  Contract) 

Provide  funds  to  cover  additional  cost  for  installing  epoxy  floor. 

HH-677R      No.  24  Divisadero  Electrification  Project,  Jackson  Street  to  26th 
Street,  Trolley  Overhead  Construction. 

Contract  Modification  No.  3        $40,400.00     (1.2%  of  Contract) 

Provide  funds  for  extra  work  required  to  provide  additional 
facilities  and  changes  not  covered  by  this  contract. 


693  Vermont  Street,  San  Francisco,  CA,  94107 


HH-691         No.   24  Divisadero  Electrification  Project,   26th  Street   to  Mendell 
Street,  Trolley  Overhead  Construction, 

Contract  Modification  No.  1        No  change  in  contract  price. 

Revise  Bid  Item  No.  5  to  include  extra  work  required  to  provide 
additional  facilities  and  changes,  not  covered  by  this  contract, 
when  authorized  by  the  Engineer.     Extra  work  to  be  paid  for  by 
force  account  as  provided  in  Section  54  of  the  General  Provisions. 

MR-684        Cable  Car  Rehabilitation  Program,  Cable  Carbarn  and  Surrounding 
Trackway . 


A.  Contract  Modification  No.  2        $1,180.27     (0.01%  of  Contract) 
Purchase  salvaged  complete  rewinder  assembly  including  two 
pedestals  to  be  utilized  by  the  Municipal  Railway. 

B.  Contract  Modification  No.  3        $17,773.40     (0.10%  of  Contract) 
Extra  work  required  to  remove  unforeseen  subsurface  obstacles 
which  were  not  included  in  the  contract.    Work  to  be  paid  for 

by  force  account  as  provided  in  Section  68  of  General  Provisions, 

C.  Contract  Modification  No.  4        $37,435.76     (0.22%  of  Contract) 
Perform  underpinning  of  south  wall  of  Cable  Carbarn  as  recom- 
mended by  Chin  &  Hensolt ,   Structural  Engineers. 

MR-806        K-Line  Rail  Replacement  and  Rail  Grinding  on  Ocean  Avenue. 

A.  Contract  Modification  No.   1         $6,870       (2.8%  of  Contract) 
Increase  Bid  Item  No.  1,  Pavement  excavation  and  track  removal. 

B.  Contract  Modification  No.  2 

Credit  amount  $20,117.86"  (8.2%  of  Contract) 
Revise  lengths  and  locations  of  excavation,  rail  replacement 
and  repavement  at  various  locations. 


MR-815        Handicapped  Loading  Platform  at  "L"  Line  -  Zoo  Loop 

Contract  Modif icat ion  No .   1         $1,250.00     (5.7%  of  Contract) 

Remove  existing  drop  curb  and  sidewalk  driveway  ramp  adjacent 
to  handicap  loading  platform  and  construct  new  concrete  sidewalk 
and  curb. 

CP-259        Furnishing  and  Installing  Monitoring  and  Control  System  for  Water 
Department  C.D.D. 

Contract  Modification  No.  1        $7,198.00    (2.0%  of  Contract) 

Furnish  and  install  PVC  conduit  and  wiring  for  PTandT  service  and 
keyed  intrusion  by-pass  switches  to  various  reservoirs  and  pump 
stations  in  the  City, 
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MONTHL.Y    HlLPOH'l'    OK    MARCH  ACTIVITIES 


Apr  i 1     18 ,  1983 


SAN  FRANCISCO  WATER  DEPARTMENT 


TO:  General  Manager,  Public  Utilities  Commission 

FROM;  General  Manager  and  Chief  Engineer 


General  Information 


Reservoir  Storage 

The  storage  levels  in  the  Peninsula  Division  reservoirs  at  the 
end  of  March  amounted  to  26.8  million  gallons  or  89.9%  of  capacity. 
This  is  somewhat  higher  than  the  25.4  billion  gallons  and  85.2%  of* 
capacity  at  the  end  of  February.     For  the  Suburban  system  as  a  whole, 
storage  amounted  to  74.4  billion  gallons  and  95.4%  of  capacity 
compared  to  72.5  billion  gallons  and  93.2%  of  capacity  at  the  end  of 
last  month. 


Cable  Car  Reconstruction  Program 

During  the  month  25  main  connections,  46  service  changeovers 
and  9  kills  were  made  by  Division  personnel  on  Cable  Car  contracts. 
In  performing  the  work,   4,054  man-hours  were  expended,    1,997  man- 
hours  during'  normal  work  hours  and  2,057  man-hours  on  overtime.  The 
overtime  was  necessary  because  of  traffic  regulation,  street  opening 
restrictions  and/or  the  shutdown  of  the  main  during  regular  hours 
would  create  a  hardship  to  the  consumers. 
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Water  Supply 


1. 

2. 
3. 


Hetch  lletchy  water  import:  An  average  of  124.4  million 
gallons  per  day  (MGD)  for  the  month  of  March. 

Sunol  Valley  Filtration  Plant  treated  40.3  MGD. 
San  Andreas  Filtration  Plant  treated  48.6  MGD. 


Consumption  (MGD  average): 


March  1983 
March  1982 

March  1983 
March  1976 


197.9) 
190.2) 

197.9) 
240.1) 


4.0  percent  more 
17.6  percent  less 


12  months  preceding 


April  1,  1983  -  247.3) 
April  1,   1982     -  252.8) 


2.2  percent  less 
Storage  (million  gallons)  as  of  April  1: 
1982  1983 


Increase 
-  Decrease 


Alameda  Div.   (Capacity  48,014) 
48,641  47,326 
Peninsula  Div.    (Capacity  29.783) 
27,095  26,671 
Total  (Maximum  Capacity  77,797) 
75,736  73,997 


1,315 


424 


1,739 


%  Full 
Capacity 


99 


90 


95 
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Vandal  ism  and  Trespassing 


On  the  Peninsula  watershed  vandals  damaged  fencing  at  7  locations, 
The  gate  to  the  Pulgas  Temple  grounds  was  damaged  by  a  vehicle.  A 
total  of  19  Department  signs  were  stolen  or  destroyed.     The  cost  of 
vandalism  repairs  was  $3,800.     A  total  of  95  trespassers  were  evicted 
during  the  month. 

On  the  Alameda  watershed  fencing  was  damaged  along  Waller,  Marsh, 
Calaveras  and  Sunol-Pleasanton  Roads.     A  speeding  vehicle  knocked  down 
several  metal  pickets  and  200  feet  of  barbwire  fence  along  Calaveras 
Road.     A  wire  gate  was  destroyed  near  the  Sunol  Water  Temple.     In  the 
San  Antonio  Reservoir  area,  vandals  demolished  a  chemical  toilet  and 
damaged  several  lengths  of  irrigation  pipe.     Repair  of  vandalism 
damaged  amounted  to  $4,500.     A  total  of  141  trespassers  were  evicted 
during  the  month. 

In  San  Francisco  vandals  broke  a  door  at  Lincoln  Park  Pump 
Station  and  a  battery  was  stolen  from  a  vehicle  parked  in  the  City 
Corporation  Yard.     The  cost  to  repair  vandalism  damage  and  replace 
the  battery  was  $80.00. 

Net  Paying  Sales 

March  31  Year 
1983  To  Date 

Actual  $2,770,502  $31,034,680 

Estimated  2,740,400  31,559,225 

Increase/Decrease  ( 39 , 898 )  ( 524 ,545) 

Increase/Decrease  (%)                                (1.46)  (1.66) 


Leases  and  Permits 

By  the  terms  of  their  leases  the  following  three  enterprises  pay 
in  March  all  royalties  or  percentage  of  revenue  through  February. 

Santa  Clara  Sand  and  Gravel  $2,828.88 
Sunol  Golf  Course  7,945.58 
Crystal  Springs  Golf  Course  5,465.62 
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Continuing  Programs 


Vehicle  Inspections 

Routine  10,000-niile  inspections  were  conducted  on  21  vehicles. 

Vehicle  Accidents 

-    During  the  month  of  March  there  were  8  accidents,   3  of  which 
possibly  were  avoidable. 

Industrial  Accidents 

There  were  5  lost-time  injuries  in  March.     There  is  a  total  of 
14  for  the  calendar  year. 


Service  Renewals 


March  Fiscal  Year 

1983  1982-83 

Replacement  of  old,  corroded  or 

undersize  piping                                                348  2,344 


Meter  Repairs 


CDD  -  all  sizes 

Peninsula  (inspected  and 
repaired  as  needed) 


March 
1983 

15 
15 


Fiscal  Year 
1982-83 

782 


123 


Flushing 

Flushing  was  conducted  in  the  College  Hill  Reservoir  zone  in  the 
areas  bounded  by  Valencia  on  the  east,  Castro  on  the  west,  Clinton 
Park  on  the  north  and  23rd  Street  on  the  south. 


March 
1983 


Fiscal  Year 
1982-83 


Mains  (all  sizes) ,  lineal  feet 


4,560 


1,205,450 
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Annual  Paving  Contract  i 

6"  D.I.  Main  in  Capp  St..  17th  to 
26th  Streets. 

6"  D.I.  Main  in  Mabini,  Bonifacio 
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May,  1983 

May,  1983 

June,  1983 

May,  1983 

March,  1983 

May,  1983 

March,  1983 

March,  1983 

Scheduled 
completion  of 
Plane  &  Specs, 

1 

Main  Replacement 

Main  Replacement 

Feeder  Main 

1   Feeder  Mu  i  n .  All 
funding  by  Developer. 

Main  Replacement 

Main  Replacement 

Main  Replacement 

BY:   J.  Cooney 
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HETCH       HETCHY       WATER       AND  POWER 

MEMORANDUM 


DATE:     April  19,  1983 


TO:  RUDY  NOTHENBERG 

General  Manager  of  Public  Utilities 

FROM:  DEAN  W.  COFFEY 

General  Manager 

SUBJECT:     REPORT  ON  ACTIVITIES  OF  THE  DEPARTMENT 
Highlights 

The  April  1  snow  survey  forecasts  issued  by  the  California  Department  of  Water 
Resources  showed  the  Tuolumne  snowpack  to  be  225%  of  normal.     Predicted  runoffs 
for  April  through  July  are  1,200,000  acre-feet  into  Hetch  Hetchy  Reservoir  and 
580,000  acre-feet  into  Cherry-Eleanor  Reservoirs. 

This  department  has  been  cooperating  with  the  Modesto  and  Turlock  Irrigation 
Districts  in  regulating  the  inflow  into  Don  Pedro  in  an  effort  to  minimize 
potential  flooding  below  Don  Pedro.     Aside  from  the  amount  released  for  power 
generation  at  Kirkwood  Powerhouse,  an  additional  1.000  cfs  are  being  released 
from  Hetch  Hetchy  Reservoir  directly  into  the  Tuolumne  River  in  order  to  create 
as  much  storage  space  as  possible  to  accommodate  the  forthcoming  record  snowmelt. 

During  the  month.  Transit  Power  assumed  responsibility  for  the  operation  of 
eighteen  new  feeder  tie  switches.     These  new  switches  will  allow  contiguous 
stations  to  pick  up  the  load  of  any  station  in  trouble,   thus  improving  the 
reliability  of  the  dc  power  service  to  Muni. 


HETCH  HETCHY  OPERATIONS 
Storage  Conditions 


Reservoir 

Capacity  in 

Storage  in 
Acre-Feet  on 

Percent 

nf 

Capacity 

Storage  in 
Acre-Feet  on 

Percent 
of 

Capacity 

Acre-Feet 

Apr.   1,  1983 

Apr.  1,  1982 

Hetch  Hetchy 

360,400 

234,512 

65 

186,096 

S? 

Lake  Lloyd 

273,345 

168,483 

62 

185.041 

68 

Lake  Eleanor 

27,100 

20.322 

11 

25.309 

93 

660,845 

423,317 

64 

396,446 

60 

Water  Regulation  and  Transmission 

In  compliance  with  the  request  of  the  San  Francisco  Water  Department,  the  average 
daily  delivery  of  water  to  the  Water  Department  remains  at  approximately  80  mgd 
for  the  month  of  March  by  the  use  of  San  Joaquin  Pipeline  No.  2. 

Power  Production 

During  the  month  of  March,  Moccasin,  Robert  C.  Kirkwood  and  Dion  R.  Holm 
Powerhouses  generated  46.030,  60.802  and  107.040  million  kilowatthours  respec- 
tively, for  a  total  of  213.872  million  kilowatthours,  having  a  value  in  excess 
of  $7,850,000.     This  revenue  reflects  both  the  actual  sale  during  Che  month  of 
some  60  million  kilowatthours  and  the  potential  sale  of  some  21  million  kilowatt- 
hours  to  the  assigned  industrial  customers  at  market  rates. 


-  2  - 


March  20,  1983 


NOTICE  OF  EXECUTIVE  SESSION 


The  Public  Utilities  Commission  of  the  City  and 
County  of  San  Francisco  will  meet  in  executive  session 
for  the  purpose  of  discussing  an  attorney-client  matter 
on  Thursday,  April  14,  1983,  at  3:00  P.M.,  in  Room  287 
City  Hall,  San  Francisco,  California. 

By  order  of  the  Public  Utilities  Commission 


Romaine  A.  Boldridge 
Secretary 

RAB:fh 

cc:     R.  Nothenberg 
M.  Dow 
T.  Berliner 

D.  Coffey 

E.  Kelleher 
0.  Moore 

D.  Wright 
L.  Bauer 


April  18,  1983 


NOTICE  OF  EXECUTIVE  SESSION 

The  Public  Utilities  Commission  of  the  City  and 
County  of  San  Francisco  will  meet  in  executive  session 
for  the  purpose  of  discussing  a  personnel  matter  on 
Wednesday,  April  20,  1583,  at  8:30  A.M.,  in  Room  287, 
City  Hall,  San  Francisco,  California. 

By  order  of  the  Public  Utilities  Commission 


.Romaine  A.  Boldridge 
Secretary 

RAB:fh 


cc:     R.  Nothenberg 
M.  M.  Dow 


SAN  FRANCISCO.  CALIFORNIA  94102 


DiANNE  FEINSTEIN  MAVOR 


287  CITY  HALL 


PETER  McCREA 


(415)  558-4986 


RUDOLF  NOTHENBERG 


PRESIDENT 


GENERAL  MANAGER 


THOMAS  HSIEH 


VICE  PRESIDENT 


H.  WELTON  FLYNN 
JOHN  M  SANGER 
NANCY  C.LENVIN 


April  13,  1983 


NOTICE  OF  PUBLIC  HEARING 
TO  CONSIDER  REVISED  SCHEDULE  OF  RATES 
AND  CHARGES  TO  BE  CHARGED  BY  THE 
SAN   FRANCISCO  WATER  DEPARTMENT 


Notice  is  hereby  given  that  the  Public  Utilities 
Cortmiission  of  the  City  and  County  of  San  Francisco  will 
conduct  a  public  hearing  on  Tuesday,  April  26,  1983, 
at  2:00  P.M.,   in  Room  282,  City  Hall,  San  Francisco, 
California  to  consider  the  adoption  of  a  revised  Schedule 
of  Rates  and  Charges  to  be  charged  by  the  San  Francisco 
Water  Department  for  water  service  in  San  Francisco  and 
suburban  areas, 

A  copy  of  the  proposed  rates  and  charges  will  be 
filed  for  public  review  with  the  Secretary  in  Room  287, 
City  Hall,  San  Francisco,  California  beginning  April  18, 
1983. 

All  interested  parties  are  invited  to  attend  the 
public  hearing  and  present  their  views. 

By  order  of  the  Public  Utilities  Commission, 


Romaine  A.  Boldridge 
Secretary 


RAB : f rav 


MUNICIPAL  RAILWAY 
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Rudolf  Nothenberg 
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Romaine  A.  Boldridge 
SECRETARY 

83-079 


Call  to  Order:     2:08  P.M. 


Present:     President  Peter  McCrea,  Vice  President  Thomas  Hsieh, 

Commissioner  H.  Welton  Flynn,  Commissioner  John  Sanger, 
Commissioner  Nancy  Lenvin 

The  Minutes  of  the  April  12,   1983  meeting  were  approved. 

A  tape  of  the  meeting  is  on  file  in  the  office  of  the  Secretary 
of  the  Public  Utilities  Commission. 


RESOLUTION 
NO. 

On  motion  of  Sanger,   seconded  by  Flynn, 
the  following  resolution  was  adopted: 

83-0177         GM  Requesting  the  Controller  to  draw  warrants  in 

payment  of  claims  against  the  Municipal  Railway, 
totalling  $47,477.41. 

Votes:     Ayes  -  McCrea,  Hsieh,   Flynn,   Sanger,  Flynn 


On  motion  of  Sanger,  seconded  by  Lenvin, 
the  following  resolution  was  adopted: 


J3-0178         GM  Authorizing  the  General  Manager  of  Public  Utilities 

to  execute  a  new  contract  for  advertising  on  the  Municipal 
Railway  with  Winston  Network,   solely  for  the  purpose 
of  giving  the  Board  of  Supervisors  an  opportunity 
to  approve  or  reject  the  contract. 

Votes:     Ayes  -  McCrea,   Flynn,   Sanger,  Lenvin 
Noes  -  Hsieh 

On  motion  of  Sanger,   seconded  by  Flynn, 
the  following  resolution  was  adopted: 

13-0179         EC  Approving  final  payment  to  BTU  Consultants  for  the 
provision  of  heating  plant  optimization  services  of 
33  boilers  located  at  14  Municipal  facilities  in  the 
amount  of  $7,000. 

Votes:     Ayes  -  McCrea,   Hsieh,  Flynn,   Sanger,  Lenvin 

On  motion  of  Sanger,   seconded  by  Flynn, 
the  following  resolution  was  adopted: 

i3-0180         E     Approving  plans  and  specifications  as  prepared  by  staff, 
and  authorizing  Bid  Call  under  Water  Department  Contract 
No.   1873  -  For  Repaving  of  Street  and  Sidewalk 
Openings  for  Fiscal  Year  ending  June  30,  1984. 

Votes :     Ayes  -  McCrea ,   Hsieh ,  Flynn ,  Sanger ,  Lenvin 


83-080 


On  motion  of  Sanger,   seconded  by  Flynn, 
the  following  resolution  was  adopted: 

83-0181  E     Awarding  San  Francisco  Water  Department  Contract  No 

1856,   8-Inch  Ductile  Iron  Main  Installation  in 
Precita  Avenue  between  Mission  and  Folsora  Streets  in 
the  net  amount  of  $98,900  to  BEPCO,   Inc.,  Oakland, 
California. 

Votes:     Ayes  -  McCrea,   Hsieh,  Flynn,   Sanger,  Lenvin 


On  motion  of  Sanger,   seconded  by  Flynn, 
the  following  resolution  was  adopted: 

i3-0182  E     Awarding  San  Francisco  Water  Department  Contract  No 

1866,   6-Inch  Ductile  Iron  Main  Installation  in  Mabini 
Bonifacio  and  Lapu-Lapu  Streets  in  the  net  amount  of 
$40,625  to  BEPCO,   Inc.,  Oakland. 

Votes:     Ayes  -  McCrea,   Hsieh,  Flynn,   Sanger,  Lenvin 


On  motion  of  Sanger,   seconded  by  Flynn, 
the  following  resolution  was  adopted: 

E     Awarding  San  Francisco  Water  Department  Contract  No. 
1869,   Excavation  and  Repaving  for  Water  Service 
Trenches,   in  the  amount  of  $109,450  to  The  Lowrie 
Paving  Company,   Inc.,   South  San  Francisco. 

Votes:     Ayes  -  McCrea,   Hsieh,   Flynn,   Sanger,  Lenvin 


On  motion  of  Sanger,   seconded  by  Flynn, 
the  following  resolution  was  adopted: 

J3-0184  E     Accepting  the  work  performed  under  Hetch  Hetchy  Contract 

No.   679,  No.   24  Divisadero  Electrification  Project, 
29th  Street  to  Rankin  Street,   Underground  Duct  System, 
as  satisfactorily  completed;   approving  Credit  Modification 
of  Contract  No.   2  in  the  amount  of  $24,723.69;  and 
authorizing  final  payment  in  the  amount  of  $33,837.91 
to  Homer  J.   Olsen,  Inc. 

Votes:     Ayes  -  McCrea,   Hsieh,   Flynn,   Sanger,  Lenvin 


On  motion  of  Sanger,   seconded  by  Flynn, 
the  following  resolution  was  adopted: 

PT  Authorizing  the  General  Manager  of  Public  Utilities  to 
apply  for,   accept  and  expend  UMTA  Section  10  Grants  for 
participation  in  the  managerial  training  programs 
sponsored  by  Indiana  University,  National  Mass  Transit 
Institute,   and  Northeastern  University. 

Votes:     Ayes  -  McCrea,   Hsieh,   Flynn,   Sanger,  Lenvin 


83-081 


13-0186 


n-0188 


n-0189 


!3"0190 


On  motion  of  Sanger,  seconded  by  Flynn 
the  following  resolution  was  adopted: 


f^thorizing  the  General  Manager  of  Public  Utilities 
to  apply  for,   accept  and  expend  UMTA  Section  10 
Grants  for  participation  in  the  managerial  trainina 
programs  sponsored  by  Consult,   Ltd.,   and  the  ^ 
University  of  Wisconsin. 


Votes : 


Ayes  -  McCrea,   Hsieh,  Flynn,  Sanger,  Lenvin 


n-0187  W 


On  motion  of  Sanger,   seconded  by  Lenvin, 
the  following  resolution  was  adopted: 

Designating  Tuesday,  May  24,   1983,   at  2:00  P.M  in 
Room  282,  City  Hall,   San  Francisco,   for  a  public 
^n^^JJ^-^''  proposals  for  rate  increases 

and  additional  charges  for  water  service  and  water 
supplied  by  the  San  Francisco  Water  Department. 

Votes:     Ayes  -  McCrea,   Ksieh,  Flynn,   Sanger,  Lenvin 

On  motion  of  Lenvin,   seconded  by  Sanger, 
the  following  resolution  was  adopted: 

MR  Commending  Frank  L.   Baggetta  on  the  occasion  of  his 
retirement  after  34  years  of  dedicated  service  to 
tne  City,   30  of  those  years  with  the  Public  Utilities 
Commission . 

Votes:     Ayes  -  McCrea,   Hsieh,   Flynn,   Sanger,  Lenvin 

On  motion  of  Hsieh,   seconded  by  Lenvin, 
the  following  resolution  was  adopted: 

^     R?^''r''^?^  ^i^"^         prepared  by  staff,   and  authorizing 
Bid  Call  under  Municipal  Railway  Contract  No.   803  — 
Muni  Metro  Rail  Center,   construction  of  offices, 
electronic  shop  and  gilley  room  and  related  work, 
estimated  to  cost  $3,500,000. 

Votes:     Ayes  -  McCrea,   Hsieh,  Flynn,   Sanger,  Lenvin 

On  motion  of  Hsieh,   seconded  by  Flynn, 
the  following  resolution  was  adopted: 

E     Awarding  Municipal  Railway  Contract  No.   820  — 
Rehabilitation  of  Cable  Car  Trackway  —  to  the 
second  lowest  bidder,  Tutor-Saliba ,  Sylmar, 
California,   in  the  amount  of  $5,602,900. 

Votes:     Ayes  -  McCrea,   Hsieh,   Flynn,   Sanger,  Lenvin 


83-082 


83-0191 


83-0192 


On  motion  of  Lenvin,   seconded  by  Hsieh, 
the  following  resolution  was  adopted: 

Requesting  the  Mayor  to  recommend  to  the  Board  of 
Supervisors,   a  San  Francisco  Water  Department 
Supplemental  Appropriation  in  the  amount  of 
59,527,000  for  the  purpose  of  appropriating 
the  necessary  funds  for  the  various  projects 
included  in  the  1972  Municipal  Water  System  Bond 

Votes:     Ayes  -  McCrea,   Hsieh,   Flynn,   Sanger,  Lenvin 

On  motion  of  Hsieh,  seconded  by  Hsieh, 
the  following  resolution  was  adopted:' 

Requesting  the  Mayor  to  recommend  to  the  Board 
of  Supervisors  a  Water  Department  supplemental 
appropriation  in  the  amount  of  $75,000  to  be 
transferred  from  the  department's  Unreserved  Fund 
Balance  for  professional  services  to  perform  a 
study  of  the  Water  Quality  Division. 

Votes:     Ayes  -  McCrea,   Hsieh,   Flynn,   Sanger,  Lenvin 


On  motion  of  Lenvin,   seconded  by  Hsieh, 
the  following  resolution  was  adopted: 

F     Authorizing  the  Assistant  General  Manager  of 
Finance,   to  enter  into  an  agreement  with  Kutak 
Rock  and  Huie  to  assist  the  Public  Utilities 
Commission  in  setting  up  "safe  harbor  leases" 
for  all  rolling  stock  placed  in  service  between 
January  1,   1981  and  January  1,   1988;   and  compen- 
sation to  them  will  be  a  maximum  of  $25,000  per 
transaction   (regardless  of  size)    from  the  proceeds 
of  the  sale. 


tes:     Ayes  -  McCrea,   Hsieh,  Flynn,   Sanger,  Lenvin 


On  motion  of  Flynn,   seconded  by  Lenvin, 
the  following  resolution  was  adopted: 

GM  Authorizing  the  General  Manager  to  take  all  actions 
necessary  to  acquire  property  owned  by  the  U.  S. 
Steel  Corporation  for  a  new  Municipal  Railway 
storage  and  maintenance  facility. 

Votes:     Ayes  -  McCrea,   Hsieh,  Flynn,   Sanger,  Lenvin 


83-0195 


On  motion  of  Sanger,   seconded  by  Hsieh, 
the  following  resolution  was  adopted: 

GM  Authorizing  the  General  Manager  of  Public  Utilities 
to  transmit  a  resolution  to  the  Board  of  Supervisors 

llTsllTnf  purchase  standard  anfarticSlated 

diesel  motor  coaches  instead  of  trolley  coaches. 

Votes:     Ayes  -  McCrea,   Hsieh,  Flynn,   Sanger,  Lenvin 


83-08  3 


83-0196 


On  motion  of  Sanger,   seconded  by  Flynn, 
the  following  resolution  was  adopted: 

Requesting  the  Mayor  to  recommend  to  the  Board  of 
Supervisors  a  Supplemental  Appropriation  in  the 
amount  of  $1,133.08  to  restore  the  Municipal 
Railway  s  Revolving  Fund  to  its  authorized  limit. 

Votes:     Ayes  -  McCrea,   Hsieh,   Flynn,   Sanger,  Lenvin 


On  motion  of  Lenvin,   seconded  by  Sanger, 
the  following  resolution  was  adopted: 

83-0197       MR      Authorizing  the  General  Manager  of  the  Municipal 
Railway  to  participate  in  the  development  and 
implementation  of  a  special  motor  coach  service 
program  between  Union  Square  and  Fisherman's  Wharf 
m  coordination  with  appropriate  city  officials 
provided  the  Board  of  Supervisors  appropriates 
funds  separate  from  those  assigned  to  the  Municipal 
Railway  to  cover  such  special  service,   for  a  period 
ending  on  June  1,  1984. 

Votes:     Ayes  -  McCrea,   Hsieh,   Flynn,   Sanger,  Lenvin 


Copies  of  the  above  resolutions  are  on  file  in  the 

office  of  the  Secretary  of  the  Public  Utilities  Commission. 


************* 


REPORT  OF  THE  GENERAL  MANAGER 
Transit  Advertising  Agreement 


i^^'.^i'u''-^^  Nothenberg,  General  Manager  of  Public  Utilities,  reported 
that  the  Board  of  Supervisors  rejected  the  proposed  Transit  A^vertisina 
agreement  with  Trans  Ad  by  a  9  to  2  vote.     Subsequently?  by  a  7  to  ^ 
4  vote,   the  Board  sent  a  letter  to  the  Mayor  urging  the  Mavor  to 

wl^^ton^'^f  e  Utilities  commission  to  transmit  a^contract  with 
Winston  Network,   for  action  by  the  Board. 

f^A/S^'^^v^^J^  ^^^""^^  ^^^^  received  an  offer  by  telephone 

from  New  York  Subways,   Inc.,   the  present  contractor,   pledging  to 
match  or  better  any  offer  from  Winston  Network. 

Commissioner  Flynn  said  that  members  of  the  Board  of  Supervisors 
spoke  m  favor  of  offering  small  businesses  and  minority  businesses 
an  opportunity  to  bid  this  contract.     He  suggested  reopening  bids! 

IfliTnTsZ^^^^^^  not  give  the  appearance 

Commissioner  Lenvin  moved  to  transmit  to  the  Board  of  Supervisors 
?v,^r^^^''^  ut^^  Winston  Network  noting  in  the  transmittal  letter 
tnat  the  Public  Utilities  Commission  has  not  approved  or  disapproved 
the  contract.     President  McCrea  seconded. 


83-084 


Commissioner  Sanger  amended  the  motion  to  authorize  transmission  of 
the  contract  embodying  the  bid  made  by  Winston  Network  to  the 
Board  of  Supervisors  for  their  approval  or  disapproval,  with  a 
cover  letter  stating  that  the  proposed  contract  is  transmitted  to 
the  Board  of  Supervisors  at  its  request  for  the  Board  to  dispose 
of  as  It  sees  fit.  t^^oc 


On  the  question.  Commissioners  McCrea,   Sanger  and  Lenvin  voted  "aye" 
Commissioners  Flynn  and  Hsieh  voted  "no".  ' 

In  response  to  a  question  by  the  General  Manager  of  Public  Utilities 
Mr.  John  J.  Doherty,   Deputy  City  Attorney,   said  that  the  Charter 
contemplates  submission  of  a  signed  contract  to  the  Board  of 
Supervisors . 

Commissioner  Flynn  moved  to  open  the  contract  for  bids  to  all 
parties  interested  in  bidding.     Commissioner  Hsieh  seconded.  On 
the  question,  Commissioners  Flynn  and  Hsieh  voted  "aye" 
Commissioners     McCrea,     Sanger,     and  Lenvin  voted  "no".  The 
motion  was  lost. 

Commissioner  Sanger  moved  to  amend  the  prior  motion  and  to  authorize 
the  General  Manager  of  Public  Utilities  to  execute  the  Winston  Network 
contract  solely  for  the  purpose  of  giving  the  Board  of  Supervisors 
the  opportunity  to  approve  or  reject  the  contract.  Commissioner 
Lenvin  seconded. 

On  the  question.  Commissioners  McCrea,   Flynn,   Sanger  and  Lenvin  voted 
aye   .     Commissioner  Hsieh  voted  "no". 


************* 

INTRODUCTION  OF  NEW  BUSINESS 

Commissioner  Lenvin  stated  that  many  of  the  outside  escalators  at 
Muni/BART  stations  were  out  of  service  for  repair  this  winter  She 
requested  a  report  as  to  whether  temporary  winter  covers  are  Aeeded 
for  outdoor  escalators. 

************* 

Resolution  No.    83-0188  —  Commending  Mr.  Frank  L.  Baggetta. 

President  McCrea  read  a  summary  of  Frank  Baggetta 's  34  year  career  with 
the  City  and  County  of  San  Francisco,  of  which  30  years  was  with  the 
Public  Utilities  Commission.     He  said  that  no  resolution  can  adequately 
express  the  Commission's  appreciation  of  Mr.  Baggetta ' s  work. 

************* 

Resolution  No.   83-0197         Regarding  special  motor  coach  service 
between  Union  Square  and  Fisherman's  Wharf. 

Mr.   Harold  Geissenheimer ,   General  Manager,  Municipal  Railway,  said 
that  there  have  been  numerous  requests  for  additional  motor  coach 
service  to  Fisherman's  Wharf.     It  has  been  proposed  to  increase 


83-085 


service  above  the  Municipal  Railway  commitment  via  the  use  of  hotel 

that  thf'ron,f  '^"'^  l""^^  the  resolution  before  the  Commission  spates 
that  the  Commission  has  no  objection  to  the  proposed  special 

seolrat:  frZ'tf  ^""^^  ^^"^  °"  Supervisors  appropriates  funds 

separate  from  those  assigned  to  the  Municipal  Railway" 

by'leasefv^^Ll^sf  '"'^  additional  service  will  be  provided 


************** 


THEREUPON  THE  MEETING  WAS  ADJOURNED  TO  EXECUTIVE  SESSION:      3:25  P.M. 


ROMAINE  A.  BOLDRIDGE 
Secretary 


83-086 


PUBLIC   UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 


Resolution  No.  83-0177MR 


4-26-83 


RESXVH),    'Oiat  on  reocmnendation  of  the  General  Manager  of  Public  Utilltiea, 
The  General  Claims  Agent  thereof,  and  the  City  Attorney,  this  Camdssion  approved  and  hereby 
requests  the  Controller  to  allot  funds  and  to  draw  warrants  against  such  fureis  as  are  or  will 
be  available  in  payment  of  claims  against  the  Manicipal  Railway: 


Claimant 


Acdt.  No. 
&  Prayer 


Non-Litigated  Settlements 


Type 


Accident 
Date 


PI/ 
PD 


Settlement 


Farmers  Insurance  Group 
as  subrogee  of 
Peter  Chow 


82  T  0298-5 
$4,387.32 


1-3 


9-16-82 


$  4,183.32 


Litigated  Settlements 


Carol  Sydney  Marshall 


81  B  1154-1 
$89,800.00 


4-4 


12-22-81 


A($3,584.14) 
B($  165.86) 


3,750.00 


Hugo  Martinez 


79  B  2362-1 
$500,000.00 


4-4 


5-30-80 


3,500.00 


Charlotte  Misfeldt  aka 
Charlotte  D.  Misfeldt 


79  B  1672-1 
$50,000.00 

80  B  1579-1 
$50,000.00 


3-7+ 
3-7+ 


2-25-80) 
) 

1-28-81) 
) 


A 
A 


8,000.00 


Judgments 


Gabriella  Baldocchi, 
only 


80  B  5557-2         20-3  2-26-81 
$100,000.00 
(Includes  Costs  +  Interest  is  demanded.) 


A 


18,544.09 


Rena  Ferraresi 


81  B  1631-1  4-7  3-18-82 

$100,000.00 
(Includes  Costs  +  Interest  is  demanded.) 


9,500.00 


$47,477.41 


Total  Settlenents: 


(7) 


Index    560946     Sub-object  1450 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the 
PutJlic  Utilities  Commission  at  i^-s  meeting  pf  Ap^il  26,  1983. 

:retarv    '  ^  


Romaine  A.   Boldridge,  Secretary 


4-26-83 


PUiM  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OP  SAN  FRANCISCO 


RESOLUTION  No. 


WHEREAS,  The  Public  Utilities  Commission  solicited  proposals 
for  a  new  contract  for  advertising  on  the  Municipal  Railway;  and 

WHEREAS,  The  Board  of  Supervisors  has  rejected  the  contract 
as  recommended  by  the  Public  Utilities  Commission;  and 

WHEREAS,  The  Board  of  Supervisors  has  requested  the  Mayor  to 
recommend  to  the  PUC  that  the  Public  Utilities  Commission  enter 
into  a  contract  with  Winston  Network  for  transit  advertising; 
now,  therefore  be  it 

RESOLVED,  That  this  Commission  authorizes  the  General  Manager 
of  Public  Utilities  to  execute  a  contract  with  Winston  Network 
embodying  the  terms  of  the  most  recent  proposal  made  by  Winston 
without  approval  of  said  contract  by  the  Public  Utilities 
Commission,   solely  for  the  purpose  of  giving  the  Board  of 
Supervisors  the  opportunity  to  approve  or  reject  the  contract. 


1  hereby  certify  that  the  foregoing  resolution  uhu  adopted  by  cHc  Public  Utilities  Commission 

I    APRIL    2  6 

at  in  meeting  "j 


'  ~        Secretary.  PuNic  iJttlieiei  Co«w4ri^ 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


WHEREAS,  The  Public  Utilities  Commission,  in  its  Resolution  No.  82-0468, 
authorized  the  Bureau  of  Energy  Conservation  to  enter  into  a  contract  with 
BTU  Consultants  for  the  provision  of  heating  plant  optimization  of  33  boilers 
located  at  14  Municipal  facilities;  and 

WHEREAS,  BTU  Consultants  has  submitted  heating  plant  analyses  within 
the  contract  period;  and 

WHEREAS,  The  Bureau  of  Energy  Conservation  has  reviewed  the  analyses 
and  ha^  found  them  satisfactory  and  in  keeping  with  the  terms  of  the  contract* 
now,  THEREFORE,  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  hereby  authorizes  the 
Bureau  of  Energy  Conservation  to  issue  a  Final  Payment  Authorization  in  the 
amount  of  $7,000.00. 


I  hereby  certify  that  the  foregoing  resolution  wat  adopted  by  the  Public  Vtilitia  Commiuion 


4t  iU  meeting  of 


APRIL     2  6^83 


/I 


Secretary  and  Assistant  General  Manager 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  6AN  FRANCISCO 


RESOLUTION  No 


RESOLVED,  That  the  Public  Utilities  Commission  does  hereby 
note  that  the  project  which  is  the  subject  of  this  resolution  has 
been  determined  by  the  Department  of  City  Planning  to  be  categorically 
exempt  as  a  Class  1(b)  project  under  the  State  Guidelines  implementing 
the  California  Environmental  Quality  Act;  and  be  it  further 

RESOLVED,  That  this  Commission  approves  the  plans  and 
specifications  as  prepared  and  recommended  by  staff,  and  hereby 
authorizes  Bid  Call  as  follows: 

Water  Department  Contract  No.  1873  -  For  Repaving  of  Street  and 
Sidewalk  Openings  for  the  San  Francisco  Water  Department  for  the  Fiscal 
Year  Ending  June  30,  1984. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

'    flPR'L    2  61933 

at  tts  meeting  of  


ecTttaTy,ruolic  utthttti  CommiMton 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No 


RESOLVED,  That  this  Commission  hereby  awards  San  Francisco 
Water  Department  Contract  No.  1856,  8-Inch  Ductile  Iron  Main  Installa- 
tion in  Precita  Avenue  between  Mission  and  Folsom  Streets  in  the  net 
amount  of  $98,900.00  to  BEPCO,  Inc.,  4901  Tidewater  Avenue,  Oakland, 
California  94601,  as  the  lowest  regular  and  responsible  bidder,  and 
rejects  all  other  bids  for  the  work. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of   APRIL       2  6  1983 


Secretary,  Public  Utilities  Cvmmisst 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OP  SA.N  FRANCISCO 

RESOLUTION  No____ 


RESOLVED,  ThBit  this  Commission  hereby  awards  San  Fremcisco 
Water  Department  Contract  No,  1866,  6-Inch  Ductile  Iron  Main 
Installation  in  Mabini,  Bonifacio  and  Lapu-Lapu  Streets  in  the  net 
amount  of  $40,625,00  to  BEPCO,  Inc,,  4901  Tidewater  Avenue,  Oakland, 
California  94601  as  the  lowest  regular  and  responsible  bidder,  and 
rejects  all  other  bids  for  the  work* 


1  hereby  certify  that  the  /oregome  resolution  was  adopted  by  the  Public  Uttlttt»  Commission 

•    APRIL    2  6 

M  its  meeting  of  


Socwtdvy.  PubKc  IMities  Ccmmis^on 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No? 


©3-0183 


RESOLVED^  That  this  Commission  hereby  aweurds  San  Francisco 
Hater  Department  Contract  Mo«  1869,  Excavation  and  Repaving  for  Water 
Service  Trenches  in  the  amount  of  $109,450.00  to  The  Lcwrie  Paving 
Co,,  Inco,  1321  Lowrie  Avenue,  South  San  Francisco,  California  94080 
as  the  lowest  regular  and  responsible  bidder,  and  rejects  all  other 
bids  for  the  work» 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

at  its  meeting  of  I    APRIL     2  6  198; 


ecietary.  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No 


RESOLVED,  That  this  Commission  accepts  the  work  performed 
under  Hetch  Hetchy  Contract  No.  679,  No.  24  Divisadero  Electrificati 
Project,  29th  Street  to  Rankin  Street,  Underground  Duct  System,  as 
satisfactorily  completed;  approves  Credit  Modification  of  Contract 
No.  2  in  the  amount  of  $24,723.69,  authorizes  an  extension  of  time 
for  unavoidable  delays  of  30  calendar  days;  and  authorizes  final 
payment  in  the  amount  of  $33,837,91  to  the  Contractor, 
Homer  J.  Olsen,  Inc. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  \      ARRIL       2  6  19^ 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  UF  BAH  FRANCISCO 
RESOLUTION  No 

WHEREAS,  The  Public  Utilities  Commission  Training  Unit  has 
requested  permission  to  apply  for,   accept,   and  expend  UMTA 
Section  10  Grant  Funds;  and 

WHEREAS,   These  funds  will  be  for  the  purpose  of  providing 
five  fellowships  for  attending  management  development  programs 
at  UMTA  sponsored  Section  10  institutions    (Indiana  University,  the 
National  Mass  Transit  Institute,   and  Northeastern  University);  and 

WHEREAS,  Atrendance  will  be  at  no  extra  cost  to  the  City  and 
County  of  San  Francisco;   now,   therefore,   be  it 

RESOLVED,  That  this  Commission  authorizes  the  Public  Utilities 
Commission  Finance  Department  to  prepare  the  necessary  travel 
advance  in  an  amount  not  to  exceed  $4,000;   and,  be  it  further 

RESOLVED,  That  this  authorizes  the  General  Manager  of 
Public  Utilities  to  apply  for,   accept  and  expend  UMTA  Section  10 
Grant  Funds  for  the  above  stated  Urban  Mass  Transportation 
Managerial  Training . 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

'    APRIL    2  G 1983 


at  its  meeting  of 


SecjeuiTy. . 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  PRANCIBCO 

RESOLUTION  SH^'OlSS 

WHEREAS,  The  Public  Utilities  Commission  Training  Unit  has 
requested  permission  to  apply  for,  accept,   and  expend  UMTA 
Section  10  Grant  Funds;  and 

WHEREAS,  These  funds  will  be  for  the  purpose  of  providing 
four  fellowships  for  attending  management  development  programs 
at  UMTA  sponsored  Section  10  institutions    (University  of  Wisconsin 
and  Consult,  Ltd);  and 

WHEREAS,  Attendance  will  be  at  no  extra  cost  to  the  City  and 
County  of  San  Francisco ;   now,   therefore ,   be  it 

RESOLVED,  That  this  Commission  authorizes  the  Public  Utilities 
Commission  Finance  Department  to  prepare  the  necessary  travel 
advance  in  an  amount  not  to  exceed  $4600;   and,  be  it  further 

RESOLVED,   That  this  authorizes  the  General  Manager  of 
Public  Utilities  to  apply  for,   accept,   and  expend  UMTA  Section  10 
Grant  Funds  for  the  above  stated  Urban  Mass  Transportation 
Managerial  Training . 


i  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

.    ,  '    APRIL    2  6  1983 

at  %tf  meeting  oj  . 


Secretary,  Public  Utilities  Commiss&ri 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OP  SAN  FRANCISCO 


RESOLUTION  No. 


83=0107 


RESOLVED,  That  this  Commission  hereby  designates  Tuesday, 
May  24,   1983,   at  2:00  P.M.,   in  Room  282,  City  Hall,  San 
Francisco,   as  the  date,   time  and  place  for  a  public  hearing 
by  the  Public  Utilities  Commission,   for  considering  proposals 
for  rate  increases  and  additional  charges  for  water  service 
and  water  supplied  by  the  San  Francisco  Water  Department. 


I  h€rehy  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utihties  Commission 

.    ,  .    APKIL    2  61983 

dC  tis  meeting  of   


^         S«TCUry.  PuWic  IMhtkaCommkOoir 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  NO 


WHEREAS,   Frank  L.   Baggetta  has  served  the  City  for  34  years  and 
the  PUC  for  30  of  those  years;  and 

WHEREAS,  During  this  period  Frank  made  significant  contributions 
to  the  Water  Department,  Hetch  Hetchy  and  the  Municipal  Railway; 
and 

WHEREAS,   At  the  Municipal  Railway  Frank  served  in  three  of  the 
four  top  positions  -  Deputy  General  Manager  Equipment  Maintenance, 
Deputy  General  Manager  Operations  and  Interim  General  Manager;  and 

WHEREAS,    Frank's  efforts  contributed  significantly  to  the 
rationalization  of  management  practice  within  the  Municipal 
Railway;  and 

WHEREAS,    Frank  has  accomplished  his  work  with  humor,    good  grace 
and  a  concern  for  his  people;   now  therefore  be  it 

RESOLVED,   That  the  Public  Utilities  Commission  on  the  occasion  of 
his  retirement  hereby  honors  and  commends  Frank  L.   Baggetta  for 
34  years  of  dedicated  service  to  the  Public  Utilities  Commission 
and  to  the  People  of  the  City  and  County  of  San  Francisco;   and  be 
it  further 

RESOLVED,   That  the  Public  Utilities  Commission  extends  its  best 
wishes  to  Frank  L.   Baggetta  and  his  family  for  good  health  and 
happiness  in  the  future. 


General  Manager  of 
Public  Utilities 


President 


Vice  President 


Commissioner 


Commissioner 


Commissioner 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  


Secretary,  FuSlic  Utilities  Commis§on 


PUBLIC  UT  ^MMISSION 

CITY  AND  County  of  san  francibco 


RESOLUTION  No 


83-0189 


WHEREAS,  Under  Municipal  Railway  Contract  No.  803, 
construction  of  offices,  electronic  shop  and  gilley  room  and 
related  work  is  to  be  performed  under  the  Transit  Improvement 
Program,  with  financial  assistance  from  the  Federal  Government; 
now,  therefore,  be  it 

RESOLVED,  That  this  Commission  before  acting  on  the 
subject  project,  does  hereby  certify  that  it  has  reviewed  and 
considered  the  information  obtained  in  the  final  Negative 
Declaration  issued  by  the  Department  of  City  Planning  on 
June  11,  1982  covering  this  project  (EE81.646E);  and  be  it  further 

RESOLVED,  That  this  Commission  approves  the  plans  and 
specifications  as  prepared  and  recommended  by  staff,  and  hereby 
authorizes  bid  call  for  Municipal  Railway  Contract  No.  803  Muni 
Hetro-Rail  Center  Auxiliary  Building. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

U.  ,ne..ing  ol   '     APRIL     2  6  1983     ^  . 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION 


WHEREAS,  Under  Municipal  Railway  Contract  No,  MR-820, 
rehabilitation  of  cable  car  trackway  is  to  be  performed  with 
substantial  financial  assistance  from  the  State  and  Federal 
Governments ;  and 

WHEREAS,  Bids  for  this  work  were  received  and  opened 
publicly  on  April  12,  1983;  and 

WHEREAS,  This  Commission's  Utilities  General  Counsel 
determined  that  the  low  bid  submitted  by  Amelco  Electric  and 
GCI,  a  joint  venture,  was  n on -responsive  and  must  be  rejected; 
now,  therefore,  be  it 

RESOLVED,  That  this  Commission  hereby  awards  Municipal 
Railway  Contract  No.  MR-820,  Rehabilitation  of  Cable  Car  Track- 
way in  the  net  amount  of  $5,602,900  to  the  second  low  bidder, 
Tutor-Saliba,  15901  Olden  Street,  Sylmar,  California  91342;  and 
be  it  further 

RESOLVED,  That  the  award  of  this  contract  is  subject 
to  the  concurrence  of  the  Urban  Mass  Transportation  Administra- 
tion, and  be  it  further 

RESOLVED,  That  award  of  this  contract  is  subject  to 
funds  being  made  available. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
a.  i,s  ^e..in,  o,  fjAPRIl^      2  6  1983 


Secretary,  Public  Utilities  Commis^on 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OP  SAN  rRANCISCO 


RKSOLimON  No. 


WHEREAS,   The  Public  Utilities  Commission  has  previously 
certified  that  it  has  reviewed  and  considered  the  information 
which  is  contained  in  the  Negative  Declaration  for  the  Calaveras 
Dam  Improvement  and  Crystal  Springs  Pipeline  No.   3  projects  as 
adopted  by  the  City  Planning  Commission;   now,   therefore,   be  it 

RESOLVED,   That  this  Commission  hereby  requests  the  Mayor 
to  recommend  to  the  Board  of  Supervisors,   San  Francisco  Water 
Department  Supplemental  Appropriation  in  the  amount  of 
$9,527,000  from: 

G.L,    301  -  Unappropriated  Balance  of  Funds 

1972  Municipal  Water  Bond  Fund  $5,486,000 

Appropriation  4  7-00-00-32-8  68-387217-2690-106-01 

Balboa  Reservoir  Feeder  Main  $1,751,000 

Appropriation  4  7-00-00-3  2-868-38  7217-2690-109-01 

Balboa  Reservoir  $2,290,000 

to  the  credit  of : 

Appropriation  4  7-00-00-32-86  8-387217-2690-100-01 

Construction  Unallocated  $  300,000 

Appropriation  4  7-00-00-32-86  8-387217-2690-101-01 

Calaveras  Dam  Improvement  $  741,000 

Appropriation  4  7-00-00-32-86  8-387217-2690-111-01 

Crystal  Springs  Pipeline  No.    3  $7,268,000 

Appropriation  4  7-00-00-32-86  8-38  7217-26  90-156-01 

For  Office  Engineering  $  290,000 

Appropriation  4  7-00-00-32-86  8-387217-26  90-157-01 

For  Field  Engineering  $  928,000 


I  hereby  eerttfy  OxAt  the  ffrregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

 APRIL    2  6  1983 


^         StcfcUify.  Pubiie  Utilities  Comwlawn 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No 


WHEREAS,   The  Public  Utilities  Commission  General  Manager  has 
requested  a  study  of  the  Water  Department ' s  Water  Quality 
Division ,  and 


WHEREAS,   Funds  to  conduct  such  study  were  not  requested  in  the 
Department's  current  years  budget;   now,    therefore  be  it 

RESOLVED,   That  this  Commission  hereby  requests  the  Mayor  to 
recommend  to  the  Board  of  Supervisors  a  Water  Department 
supplemental  appropriation  in  the  amount  of  $75 , 000 .00  from 
32-001-024018  G.L.    301  Unreserved  Fund  Balance  to  32-001-387018- 
1001  Professional  Services  to  fund  a  Water  Quality  Division  Study. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of    '      AP.RIL       2  6 


Secretary,  Public  UtUities  Commissio, 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


83-0193 

RESOLUTION  No  


WHEREAS,  The  Economic  Recovery  Tax  Act  of  1981 
allows  public  transit  systems  to  sell  rolling  stock 
depreciation  tax  rights  to  private  investors;  and 

WHEREAS,  A  law  firm  experienced  in  safe  harbor 
leasing  is  needed  to  provide  tax  and  bond  counsel;  and 

WHEREAS,  A  four-member  selection  committee  selected 
the  law  firm  of  Kutak  Rock  &  Huie  to  assist  in  setting 
up  safe  harbor  leases;  now,  therefore,  be  it 

RESOLVED,  That  this  Commission  authorizes  the  Assistant 
General  Manager  of  Finance  to  enter  into  an  agreement  with 
Kutak  Rock  &  Huie  to  provide  that  assistance. 


/  hereby  certify  thai  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

APRIL    2  6  1983 


at  its  meeting  of_ 


SfCTtiary,  Publu  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


8'?-0194 


WHEREAS,  The  San  Francisco  Public  Utilities  Commission  has 
adopted  a  Ten  Year  Fleet  Rehabilitation  and  Replacement  Plan  for 
the  diesel  coach  and  trolley  coach  fleets  of  the  San  Francisco 
Municipal  Railway;  and 

WHEREAS,  The  Rehabilitation  and  Replacement  Plan  sets  forth 
a  program  which  will  increase  the  diesel  coach  and  trolley  coach 
fleets  in  order  to  meet  future  increases  in  service  demand  fore- 
cast for  the  Municipal  Railway;  and 

WHEREAS,  The  existing  storage  and  maintenance  facilities 
of  the  Municipal  Railway  do  not  have  sufficient  capacity  to  meet 
the  planned  growth  of  the  diesel  coach  and  trolley  coach  fleets; 
and 

WHEREAS,  The  Public  Utilities  Commission  directed  that  a 
study  be  undertaken  to  comprehensively  assess  the  future  facili- 
ties needs  of  the  Municipal  Railway  and  develop  a  Facilities 
Master  Plan;  and 

WHEREAS,  The  draft  final  recommendations  of  the  Facilities 
Master  Plan  study  conclude  among  other  things  that  a  new  Municipal 
Railway  division  will  be  needed  for  adequate  vehicle  storage  and 
maintenance ;  and 


WHEREAS,  A  survey  of  available  potential  sites  for  a  new 
Municipal  Railway  division  facility  was  undertaken  as  part  of  the 
Facilities  Master  Plan  study;  and 

WHEREAS,   The  property  bounded  by  Harrison,  Folsom,  Fifteenth, 
and  Sixteenth  Streets,   owned  by  the  United  States  Steel  Corporation 
has  been  found  to  be  an  excellent  site  for  a  new  Municipal  Railway 
facility;   now,   therefore,  be  it 

RESOLVED ,  That  this  Commission  hereby  authorizes  the  General 
Manager  to  take  those  actions  necessary  to  acquire  the  aforemen- 
tioned US  Steel  property  including  the  negotiation  of  a  proposed 
acquisition  contract . 


I  hereby  certify  that  the  foregoing  reaolution  was  adopted  by  the  Public  Utilities  CommiMiort 

APRIL    2  6  1983 

at  its  meeting  of  —  —  


Secretary,  Public  Utiiitie*  Commissi- 


PUBLIC  UTILITIES  COMMISSrON 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No 


83-0195 


WHEREAS,   Ordinance  Number  20-83  was  enacted  on  January  10,  1983, 
on  recommendation  of  the  Public  Utilities  Commission,  appropriating  $21,000,000 
for  the  purchase  of  motor  and  trolley  coaches;  and 

WHEREAS,   The  delivery  of  trolley  coaches  will  take  nearly  three  years 
to  complete;  and 

WHEREAS,  The  delivery  of  additional  standard  diesel  motor  coaches  can 
be  completed  in  less  than  one  year;  and 

WHEREAS,  The  Public  Utilities  Commission  prefers  to  purchase  additional 
standard  diesel  motor  coaches  instead  of  trolley  coaches;  and 

WHEREAS,  The  standard  diesel  motor  coaches  can  be  utilized  effectively 
in  revenue  service  for  the  benefit  of  the  citizens  of  San  Francisco;  and 

WHEREAS,  The  Public  Utilities  Commission  has  a  contract  under  which 
additional  standard  diesel  motor  coaches  can  be  purchased  without  delay;  and 

l-fflEREAS,  The  purchase  of  additional  standard  diesel  motor  coaches 
instead  of  trolley  coaches  will  not  require  any  additional  appropriation  of 
funds;  now  therefore  be  it 

RESOLVED,  That  the  Public  Utilities  Commission  hereby  authorizes  the 
General  Manager  of  Public  Utilities  to  transmit  a  resolution  to  the  Board  of 
Supervisors  requesting  approval  of  the  purchase  of  standard  and  articulated 
diesel  motor  coaches;  and  be  it  further 

RESOLVED,  That  the  Board  of  Supervisors  resolution  allow  the  Public 
Utilities  Commission  to  determine  the  number  of  coaches  to  be  purchased  based 
on  the  funds  available,   the  cost  of  the  coaches,  and  the  service  requirements 
of  the  Municipal  Railway. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 

 I    APRIL    2  6  1983 


at  its  meeting  of  _ 


Seciftary,  Public  Vtilitiei  Comntisstou  \ 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No 


WHEREAS,   As  a  result  of  uncollectible  cash  advances  to  transit 
operators  and  a  petty  theft  on  May  13,    1982,   the  Municipal 
Railway^s  Revolving  Fund  has  a  deficit  of  $1,133.08;  and 

WHEREAS,    In  order  to  restore  the  Revolving  Fund  to  its  authorized 
amount  a  supplemental  appropriation  is  required;   now,  therefore, 
be  it 

RESOLVED,   That  this  Commission  hereby  requests  the  Mayor  to 
recommend  to  the  Board  of  Supervisors  a  Supplemental  Appropriation 
in  the  amount  of  $1,133.08  from  Municipal  Railway  31-001-560946-1440 
Membership  Dues  to  31-001-560946-1950  Revolving  Fund  to  restore  the 
Municipal  Railway's  Revolving  Fund  to  its  authorized  amount. 


/  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
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at  its  meeting  of  _ 
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Secretary,  Public  Utilities  Commtssi 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  PRANCIftCO 


RESOLUTION  m«  ^  «  *T  / 


WHEREAS,  The  cable  car  system  is  completely  shut  down  for 
rehabilitation  and  reconstruction  until  June  1,   1984;  and 

WHEREAS,  This  Commission  has  heretofore  authorized  motor 
coach  service  as  a  temporary  substitution  for  cable  car  service 
and 

WHEREAS,  Requests  have  been  made  for  special  motor  coach 
service  between  Union  Square  and  Fisherman's  Wharf;  and 

WHEREAS,  A  proposal  to  fund  this  special  service  using 
hotel  tax  funds  has  been  presented  to  the  Board  of  Supervisors 
for  approval ;   now ,   therefore ,  be  it 

RESOLVED,  That  this  Commission  has  no  objection  to  this 
special  service  provided  that  the  Board  of  Supervisors  appro- 
priates funds  separate  from  those  assigned  to  the  Municipal 
Railway  to  cover  such  special  service;   and  be  it  further 

RESOLVED,  That  this  Commission  authorizes  the  General 
Manager  of  the  Municipal  Railway  to  participate  in  the 
development  and  implementation  of  this  program  in  coordination 
with  appropriate  city  officials,   if  funded  by  the  Board  of 
Supervisors,   for  a  period  ending  on  June  1,  1984. 


I  hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commisxion 


